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PUBLIC WORKS, IRELAND. 



TWENTY-FIFTH ANNUAL REPORT 

FROM 

THE BOARD OF PUBLIC WORKS IN IRELAND, 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY". 



May it please your Lordships, 

WE have the honour to submit our Twenty-Fifth Animal Report, embracing, 
'' in the usual manner, the several services intrusted to our manage- 
ment, viz. : — 

Accounts : — 

Loans and Grants for Public Works. 

Repayments to Her Majesty’s Exchequer. 

Sanctions for Grants. 

Landed Property Improvement 
Arterial Drainage. 

Public Buildings. 

Inland Navigations. 

Piers and Harbours. 

Post Roads. 
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TWENTY-FIFTH ANNUAL REPORT OF THE 



[ 1810 . 



LOAN’S AND GRANTS 

Statements of outstanding Loans made for Public Works will be found in the Appendix ; and the following 
account of each description of Loans, the Amounts remitted, the sums to be repaid, the 



• For what purpose is K ,A_ 





£ 


s. 


d. 


£ 




d. . 


Original Appropriation by Act 1 »k 2 Wm. IV, c. 33, 


500,000 


0 


0 








Re-issued pursuant to Act 1 & 2 Wm. IV., c. 33, . 


244,650 


0 


0 








Additional sum by Act 6 & 7 Wm. IV., c. 108, 

Of £50,000 by Act 1 & 2 Vic., c. 88, £4,000 was 
appropriated for Grants, leaving for Loan, 


100,000 


0 


0 








46,000 


0 


0 


890,650 


0 




Total issued in Exchequer Bills, . 










By Act 6 & 7 Vic., c. 44, £15,000 per quarter, 














commencing lOtli October, 1843, when 
Exchequer Bill Issues ceased, 


210,000 


0 


0 








By Act 9 & 10 Vic., c. 108, in aid of Relief 
Works, 9 Vic., c. 1, 

By Act 9 & 10 Vic., c. 85, £15,000 per quarter, 


145,000 


0 


0 








for five years, from 5th April, 1847, to 5th 
January, 1852, inclusive. 


300,000 


0 


0 








By Act 10 & 11 Vic., c. 106, for Arterial Drainage, 
Re-issued pursuant to Act 11 Js 12 Vic., c. 51, 


370,000 


0 


0 






1 


of Repayments under Act 10 & ll Vic., c. 
87, for the completion of Relief Works and 








'2,763,648 


15 


71 


Arterial Drainage, .... 


138,048 


15 


7 








By Act 12 Vic., c. 23, for Arterial Drainage, 


•200,000 


0 


0 








By Act 13 A; 14 Vic., c. 31, for Arterial Drain- \ 


800,000 




0 








age and other Public Works, . . j 

By Act 14 iz 15 Vic., c. 51, £15,000 per quarter, 














for five years, from 5th April, 1852, to 5th 
January, 1857, .... 


300,000 


0 


0 








By Act 19 Vic., c. 18, £13,000 per quarter, for 














five years, from April, 1857, to April, 1862, . 


300,000 


0 


0 








By Act 9 & 10 Vic., c. 107, for the Employment 1 


4,848,235 












of the Labouring Poor, . . / 












Less returned to the Exchequer by this Board, . 


49,7S5 


0 


0 


4,798,450 






By Act 2 dr 3 Vic., c. 61, for the Improvement of j 
the Navigation of the River Shannon (Loan 














— 






294,090 


0 


0 


portion!, . . . . j 














By Act 10 Vic., c. 32, for the Improvement of 


1,500,000 


0 


0 








Land, ..... 

By Act 12 Vic., c. 23, do., 


300,000 


0 


0 








By Act 13 & 14 Vic., c. 31., do., 


200,000 


0 


0 


2,000,000 


















Totals, .... 


- 






10.746,838 


18 


1 


Deduct Issues, .... 


- 






9,690,061 


5 


10 


Leaving to be issued, .... 


- 






1,056,777 


12 


3 


\ iz. : — 

For Public Works and Drainage, 


514,520 


3 


9 








For Land Improvement. 


542,257 


8 


6 









Public Works, 



| Arterial Drainage, 



f Relief Works, 



age, advanced 1 
to Proprietors, j ] 



( Shannon Navi- 
\ gafciou, 



Land Improvement. 
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6 .] COMMISSIONERS OF PUBLIC WORKS IN IRELAND. * 

Lr PUBLIC WORKS. 

'-.in Abstract of the funds which have from time to time been sanctioned, showing the amounts issued 
'-.payments on account thereof, and the Interest paid thereon, to the 31st December, 1856. 



Amount issued. 


Remitted. 


Principal to be repaid. 


total Repayments to Her Majesty’s Exchequer, 


to 31st December, 1855. 


Principal. 


Interest. 


j Principal and Interest. 


£ s. d. 


£ S. d. 


£ a. d. 


£ S. d. 


£ S. d. 


£ s. d. 


890,650 0 0 


2,080 9 5 


88S,5G9 10 7 


715,077 1 10 


257,423 6 9 


972,500 8 7 


325,305 6 3 


260 16 0 


325,044 10 3 


193,170 1 11 


41,461 2 10 


234,631 4 9 




By 16 & 17 Vie., c. 130. 










1,697,473 5 8 


276,567 2 2 


1,420,906 3 6 


36,757 17 0 


147,377 4 0 


184,135 1 0 




By 16 & 17 Vie., c. 75. 










226,349 1 9 11 


156,678 1 10 


69,671 18 1 


69,671 18 1 


IS, 666 3 2 


88,338 1 3 


2,249,128 11 10 














By 10 & 11 Vie., c. 87; 












16 & 17 Vic., c. 75. 








» 


4,598,579 1 3 4 


4,295,749 8 8 


302,830 4 8 


302,830 4 8 


- 


302,830 4 8 


199,870 9 2 


- 


199,870 9 2 


Repaid on the prin 


ciple of an Annuity. 


110,987 9 11 


4,798,450 2 6 












294,090 0 0 


- 


294,090 0 0 


274,734 2 2 


47,048 18 5 


321,783 0 7 


1,457,742 11 6 




1,457,742 11 6 


Repaid on the prin 


ciple of an Annuity. 


619,201 0 11 


W0.O61 5 10 


4,731,335 18 1 1 


4,958,725 7 9 








2,834,406 11 8 




Land Improvement. 



TWENTY-FIFTH ANNUAL REPORT OF THE 

Sanctions for Grants. 



[1856. 



By Act 1 Si i Win. i, c. 33, for Public Works, . 
By Act 1 Vic., c. 21, for Public Works, . 

By Act 1 & 2 Vic., c. 88 (portion of £50,000), 
appropriated to Grants for Public Works, 

By Act 6 Ji 7 Vic., c. 44, for Public Works, 



By Act 9 Vic., c. 1, iu aid of Relief Works, 

By Act 9 & 10 Vic., c. 108, do., 

By Act 2 & 3 Vic., c. 61, in aid of the Improve- 
ment of the Shannon Navigation, 

By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 <fc 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 
5 tk 6 Vic., o. 89, .... 



£ 

50,000 

50.000 

4,000 

21.000 



50,000 

175,000 



50.000 

40.000 




0 0 

0 0 
0 0 



' 125,000 0 0 

0 0 
0 0 

~ 225,000 0 0 



290,717 0 0 

0 0 
0 0 

90,000 0 0 



141,073 0 0 
871,790 0 0 



LANDED PROPERTY IMPROVEMENT ACTS. 

In making our Report for the year 1856, with reference to the works executed 
under the Land Improvement Acts, we have still the gratification of statin, tat 
our operations, though on a comparatively limited scale, have been equally suc- 
cessful in every respect as during previous years, and that improvements in 
agriculture, and especially in the spread of rotative husbandry, always Mow 
the completion of works of thorough-drainage, executed through the means 
ot loans obtained under the Act. ; and in addition we find that, whenever similar 
works have been executed by parties from private funds, such improvements are 
equally followed by the introduction of green-crop husbandry. 

No doubt the advice and assistance afforded to the proprietors by the several 
inspectors of Drainage employed by us, who are all practical as well as scientific 
agriculturists, had much influence in effecting this result, which was anticipated 
Irom the commencement, and which induced us to select inspectors from the 
class of young men who had been recently educated, for their profession, by 
extensive tenant farmers resident in the most improved agricultural districts of 
England and Scotland. 

Up to the 31st day of Dec.emhcr, 185G, 3,122 loans were sanctioned by your 
Eordsnips, and orders made by us amounting to a total sum of £2,352,130. But, 
as mentioned m our last Report, during tlic period which has elapsed between 
the year 1847, when the first loans were made, and the termination of the year 
reported on, a considerable number of loans, or portions of loans, which had 
been so sanctioned, have been relinquished by the parties or cancelled by this 
Eoard, under the powers vested in it by the 13 & 14 Vic., cap. 31, sec. 9 ; and 
by this means a considerable fund has been set free, amounting at the present 
time to £202 739, which remains unappropriated, out of the fund of £2,000,000 
voted by Parliament for the Land Improvement service in Ireland; and it is 
probable that, under the operation of the section alluded to, the total amount 
available for new loans will be further increased during the year 1857. 

, ~“ e J , s ® , 011 accouut °f works up to the 31st of December last amounted 

to £1,457,742 11s. 6d, of which £1,093,756 11s. lid . was on account of 2,378 
loans which have been completed, and for which final certificates have been 
issued ; and £363,985 19s. 7 d. has been issued on 744 loans, which are in 
progress, or have not been finally closed ; but the sum of £285,013 Is. Id. has 

^ 7 ?Q C A rt ! o ed - aS f x P ended on Uie works, leaving a n unexpended balance of 
18s., m the hands of the proprietors towards their completion. 

Farm Buildings. 

° f v he S r ral totaIs ’ 35 above stated, loans, amounting to a sum of 
Jl’lii.i been made t0 proprietors for the erection of farm buildings ; of 
which 112 loans, amounting to £39,080, have been completed in the under- 
mentioned counties, viz.: — . 1 
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1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Loass for Fabm Buildings which have been closed. 



Name of County. 


3 1 


Total Amount 
Applied for. 


Amount 


I 

1 


Antrim, 


3 


£ 

600 


0 


d. 

0 


£ 1 
550 


Carlow, 


1 


579 


0 


0 


300: 


Cavan, 


3 


1,300 


0 


0 


7 


oo; 


Cork, . 


9 


3,510 


7 


5 


3,150 


Clare, . 


3 


992 


0 


0 


950 


Donegal, 


3 


1,030 


0 


0 


650 


Down,. 


3 


1,297 


0 


0 


1,000 


Dubliu, 


4 


2,117 


0 


0 


2,050' 


Fermanagh, . 


1 


100 


0 


0 


100 


Galway, 


5 


1,304 


0 


0 


1,150 


Kerry, 


4 


958 


0 


c 


950; 


Kildare, 


5 


1,556 


12 


1 


1,350 


Kilkenny, . 
King’s, 


2 


800 


0 


0 


G50l 


1 


350 


0 


c 


350' 


Limerick, . 


10 


4,898 


12 


10 


3,850 



550 

300 

700 

3,150 

950 

650 

1,000 

2,050 

100 

1,030 

910 

1,350 

650 

350 

3,850 



Name of County. 


Number of j 


Total Amount 
Applied for. 


*1 


Total 

Amount 


Longford, 


3 


£ s d 

850 0 0 


£ 

800 


£ 

800 


Louth, . 


2 


946 0 0 


900 




Londonderry, 


2 


900 0 0 


900 


900 


Mayo, . 


12 


6,191 15 11 


5,75b 


4,950 


Meath, 


2 


1,100 0 0 


900 


900 


Queen’s, 


4 


1,915 12 3 






Roscommon, 


10 


4,237 0 0 


3,650 


3,650 


Sligo, . 


1 


1,000 0 0 


1,000 


1,000 


Tipperary, . 


13 


5,563 19 9 


4,600 


4,340 


Tyrone, 


I 


420 0 0 






Westmeath, . 


2 


857 0 0 






Wexford, 


1 


300 0 0 


300 




Wicklow, 


2 


725 0 0 


500 


500 




112 


46,449 0 3j 39,600 


3S,2S0 



Land Improvement. 



Of the 47 farm building loans in progress, we have to state that 14 loans 
amounting to ±.4,200, were made during the year 1856, and the remainder 
commenced during previous years. The present state of the progress made 
on each of these works will be seen by reference to the following schedule: 

Loans for Farm Buildings in progress. 



Cork, 



Galway, 



Kerry, 

Kikiare, 



Longford, 

Mayo, 

Monaghan, 

Meath, 

Roscommon, 



Sligo, . 
Tipperary, 



I 



Wicklow, 



Nicholas P. Leader, 
James Lysnght, . 
Henry Hudson, . 
Nicholas P. Leader, 
Earl of Shannon, . 
Joseph Hannan, . 
John Litchfield, . 

R. H. E. White, . 
Baron Fermoy, 
Edward Blaqniere, 
Robert It. Smith, . 
Corns. J. O’Kelly, 
Charles D. O’Rorke, 
Mary C. Villicrs, . 

E. M. Davies, 
Maurice Fitzmauricc, 
Henry A. Herbert, 
Thos. C. Wakefield, 
Do., 

Do., 

J. A. Palliscr, 

C. Rynd, 

Sir Henry Marsh, 
Clcmcnt-Milward, 
John Anster, 

Robert Ferguson, . 
George Fosberry, . 
Samuel W. Blaekall, 
Denis Godley, 

J. F. Johnston, 

J. G. Murphy, 
Leonard Cornwall, 
James Kirkwood, 
Charles A. O’Connor, 
John L. Haekett, 

W. J. M'Lauglilin, 
W. D. Daly, 

John Fawcett, 

Hon. Edw. Wingfield, 
John W. King, . 
John Lanigan, 

Arthur II. Read, . 
Henry C. Bowen, . 

M. E. Robbins, 

J. O. Radcliff, . 
General Dwyer, . 
John Edwards, 



Data of Sanction. 



Nov. 18, 1853, 
Aug. 20, 1855, 
Dee. 12, „ 
Nov. 23, 1854, 
Feb. 11, 1857, 
Sept. 13, 1856, 
Do. 

Dec. 20, „ 
Aug. 8, 1855, 
June 17, 1851, 
June 21, 1853, 
Sept. 26, „ 
Nov. 23, 18.54, 
Jan. 10, 1857, 
Sept. 13, 1856, 
June 17, 1851, 
Do., 

Nov. 23, 1854, 
Feb. 29, 1856, 
Nov. 25, „ 

Do., 

Feb. 29, „ 
Aug. 14, 1852, 
Aug. 20, 1855, 
Sept 26, „ 
July 1, 1854, 
Sept. 5, „ 
Oct. 23, „ 
Dec. 12, 1855, 
Dee. 20, 1856, 
July 12, 1855, 
Sept. 26, 1853, 
Jan. 4, 1854, 
May 11, 1852, 
Oct. 5, „ 
Nov. 18, 1854, 
June 1, 1855, 
Sept. 13, 1856, 
Aug. 8, „ 

Sept. 10, 1851, 
May 11, „ 

Oct. 10, „ 
Dec. 8, „ 

June 21, 1853, 
Do., 

June 26, 1854, 
Dec. 12, 1855, 
Mar. 14, 1856, 



1,000 

150 



Portion complete, remainder in 
— [progress. 

In progress. 

Not commenced. 

Masonry complete. 

Not commenced. 

Nearly complete. 

Portion complete. 

Complete, except fittings. 

In progress. 

Masonry and roof complete. 

Nearly complete. 

Masonry and roof finished. 
Do. do. 

Do. do. 

Masonry advanced. 

Roofed. 



Masonry finished. 



In progress. 
Roofed. 



In progress. 
Roofed. 

Portion complete. 
Roofed. 



Portion complete. 
Portion roofed. 



Part complete. 
Do. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




10 



TWENTY-FIFTH ANNUAL REPORT OF THE 



[1856. 



Landlmprovement. 



Thorough Drainage, &c. 

The system of operations which had been adopted during the last few years 
in relation to main and thorough drainage, has been continued, without anv 
alteration, during the year 1856. Objections to deep drains, sunk to the depth 
of from four feet to four feet six inches, and from thirty to forty feet apart, have 
altogether ceased ; the proprietors and their agents being now unanimous in 
regard to their superiority to shallow drains cut close to each other ; and the 
superiority of pipe-tiles as a means of conduit for the water, in preference to 
broken stone, is also invariably admitted. The only drawback to the completion 
of the numerous works which have been commenced, is the difficulty of pro- 
curing labourers to execute them at reasonable prices ; and, consequently 
several thorough drainage works have been abandoned, which would have been 
remunerative at a cost of from £3 to £3 10s. per acre, but have ceased to be so at 
the present cost of from £4 10s. to £5 10s. per acre ; and nearly all the recent 
applications for loans have been for the improvement of superior lands, which 
are at present injured by under-springs and by a tenacious subsoil. 

The number of acres that have been thorough drained under the Land Im- 
provement Acts, from the commencement up to the date of this Report, amounts 
to 172,400, which has been effected at an average cost of £4 17s. per acre. Of 
this quantity, 7,040 acres have been drained during the year 1856, and a con- 
siderable portion of the land drained has been subsoiled. 



The following is a, statement of the number and amount of loans which have 
been closed, ana which in consequence are not included in the Appendix to this 
Report, viz. : — 



Name of County. • 


S3 g 

13 

SS-g 


Total Amount 
Applied for. 


Total Amount 
Issued. 


No. of 


Total Amount 
Applied for. 


Total^ Amount 


Northern Dis- 




£ s. 


cl. 


£ 


g 


cl 




£ s. 


d. 


£ *. if 


TRICI 1 . 






















Antrim, 


55 


185,396 1 


9 


47,890 


0 


0 










Londonderry, 


41 


73,732 12 


9 


26,920 


0 


0 










Donegal, . 


97 


166,119 16 


1 


75,824 


0 


0 










Fermanagh, 


41 


76,738 11 


1 


16,584 


0 


0 










Tyrone, 


54 


61,286 5 


3 


25,172 


0 


0 










Armagh, 


25 


33,785 17 


6 


9,411 


.5 


1 










Down, 


18 


29,450 11 


0 


15,350 


0 


0 
















— 




— 


— 


331 


626,509 15 




217,151 15 1 


Midland and 






















Eastern. 






















Cavan, 


44 


45,516 10 


5 


12,530 


0 


0 










Monaghan, . 


32 


49,388 1 


7 


16,200 


0 


0 










Longford, . 


39 


26,761 5 


5 


15,970 


0 


0 










Louth, 


33 


50,355 0 


5 


17,540 


0 


0 










Meath, 


50 


59,188 15 


6 


28,966 


0 


0 










Westmeath, 


41 


39,218 7 


6 


15,480 


0 


0 










Dublin, 


44 


31,167 4 


8 


13,855 


8 


10 










Kildare, 


40 


32,236 8 


0 


15,560 


0 


0 










King’s, 


42 


30,081 19 


11 


11,340 


0 


0 










Queen’s, 


84 


88,018 4 


4 


32,170 


0 


0 










Wicklow, . 


54 


55,931 11 


7 


26,597 


0 


0 










Carlow, 


51 


61,028 3 


C 


27,780 


0 


0 










Kilkenny, . 


62 


84,963 19 


11 


27,030 


2 


5 










W exford, . 


86 


102,342 10 


6 


45,515 


0 


0 
















— 




— 





702 


756,198 2 


9 


306,533 11 3 


Western. 






















Sligo, 


41 


47,187 0 


5 


20,137 


5 


0 










Leitrim, 


55 


70,603 14 


6 


27,604 


0 


0 










Mayo, 


120 


231,744 16 


£ 


72,595 


17 


0 










Roscommon, 


55 


66,215 5 


7 


38,105 


0 


0 










Galway, 


185 


209,348 0 11 


74,550 19 


7 










Clare, 


8 : 


81,771 14 


i 


27,739 


18 


10 
















— 










540 


706,870 12 


5 


260,733 0 5 


Southern. 






















Limerick, . 


192 


173,910 7 


0 


85,705 


1 


5 










Tipperary, 


162 


119,940 13 




60,029 


15 11 










Waterford, . 


5: 


45,165 11 


1] 


18,462 


9 


11 










Cork, 


27 £ 


230,834 18 


4 


85,079 


14 


4 










Kerry, 


12 ] 


295,548 11 




60,061 


3 
















2,954,978 12 




1,093,756 


11 


11 


805 


865,400 1 




309,338 5 2 










TotaJ 






2,3782,954,978 12 


2|t, 083, 756 11 U 
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re^wX 1 i^™S^*l ll f et0 C 0re sdo I lted > we now proceed to ^ndlmprmmM. 

A cte 3 thT w** , Te b l“ eXeCUted mder W Indore- “ 
seyerd Inspectors of Drainage, wlXn 

? ■ +• ’ c j-i. i ^ as ac ^ to the statements contained in his ^ ns P ector of 

descriptions of the worts executed under the Act in previous years trifliny :Dtl “ li *S e - 
works only having been inspected by him during the last twelve months S 
circumstance has been occasioned principally from the kick i k “I 

the great difficulty of proenring labourers to cirtdm^eve^^d^uble^^fornmr 

rates. He is also of opinion that the high price of all kinds of avrioultol wo- 
duce, during the last three years, has tendef to lessen the exertion of Saanl 
farmers, to increase the produce of the land by drainage, inasmuch a7tC”t 
now able to meet all the demands against them without more than ordmary 
exertion He again bears testimony to the important and pennanent irnprov^ 
ments which have been effected m every case in which the proprietors have 
availed themselves of loans obtained under the Act, having lial Sequent opp"! 

!nd1mp?oyl SerV1Dg ^ ^ W been ^ <>if all the lands drSned 

Mr. William Paul Prendevgast, Inspector of Drainage for the counties of Fer- Mr.W P Prender- 
Twmfp’ tbe • ad 'j 0i ? in S P° rtions of Sligo, Roscommon, and gast, Injector of 
iyrone, tec., states that the principal duty I was called on to perform in my Draina g e for the 
district tor the past year has been the making final inspections of works some cou f ! ® s of Fe T rm a- 
time concluded, and winding up the accounts of the expenditure. Among the SS’JSSfiS 
r™? R be ] m ^°?ed, as satirfactorily closed, those of Lord Enniskillen, off^ET 
-^ptliott JtSaiton, Major Irvine, Mr. Lendrum, in Fermanagh; Mr Finlay mon > Tyrone, &c. 

Mr. Enery Sir John Young, Mr. Waring, in Cavan; Major Blackall, MajSr 
Jones, Lord Southwell, Mr. Brett, Lord Bessborough, Mi*. La Touche Mr 
Montgomery, m Leitrim ; Mr. Brinkley, Mr. Furey, in SHgo ; &c. 

Almost every variety of agricultural improvement has been now fully and 
finny tested by several years’ experience on these and other estates which I have 
visited this year. I shall notice a few of the principal ones, for the purpose of 
recording some of the changes that have been effected within the last ten years 

for a more remarkable and beneficial improvement in agriculture has, I believe, 
rarely taken place than that which has occurred in Ireland since the passing of 
the Land Improvement Act up to the present time — namely, between the years 
1847 and 1857 ; and it is generally admitted that the timely assistance given by 
the loans, and the examples afforded in the application of them, according to 
the modern improved system, had a great effect in accelerating the progress of 
agriculture generally throughout the country. 

First, as to thorough drainage, I find it universally admitted, that the outlay 
of from £4 to £5 per statute acre, or more if necessary, on ordinary wet clay 
lands, will be amply remunerative ; that pipe tiles, where obtainable witbin 
moderate distance, and fairly tried, form the best material for covered drains, 
and give the most rapid discharge after rain ; that four feet is the depth most to 
be approved of as a general rule, and the distance about thirty feet apart. 

There is, I think, an increased desire for levelling and grubbing up old fences, 
and dividing the fields bji new and substantial ones, and an increased readiness 
to pay for them, as well as for convenient access by means of farm roads judi- 
ciously laid out. 

Farm buildings are also more wished for; but the loans being restricted to 
farms of £100 in annual value, curtails the extension of this provision of the 
Acts ; and I am rather inclined to agree in the opinion of many owners, agents, 
and farmers, that if loans could be obtained for buildings on farms of about £50 
a-year rent, the expenditure would be remunerative, and the repayments secure ; 
many also think that, under the changed circumstances of the country, a branch 
of some of the English Land Improvement Companies, which include farm 
dwellings as well as offices, would now be successful and safe in Ireland, and he 
the means of a further important advance in the agricultural progress of the 
country. 

Having referred to general results, I will mention a few separate cases of 
different kinds : — On Lord Enniskillen’s estate, which I visited recently, the 
improvement effected under the operation of the Act is regarded with great 
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satisfaction by Lord Enniskillen himself, by his agent, and by the tenant* 
farms have been operated on. 'Viiose 

Drainage, 111 1847, was looked on by tenants with distrust or dislike a,„l 
first, hardly less than compulsion was necessary to induce them to take advaiu-’ “ 
of the Land Improvement Loans ; but these advantages became so palnable IP 
now the tenants are most anxious to drain tlieil- farms, and I have been 
to for assistance in obtaining further loans for them, on tile condition of tlTr 11 
annual charge being paid by themselves. The tilery established by Lord Eart 
Mien, some years ago, continues to turn out excellent tiles, for which tW • 
ample demand in fact, the kilns cannot burn enough to supply the orders • idI 
it is satisfactory to state, that it is no longer necessary to engage a person at Urt™ 
expense, from Scotland or a distance, but there are now men belong to th 
neighbourhood who burn the tiles as well as at any of the older establislmi™?? 
and that peat answers perfectly as fuel. Farmers generally approve of the deS 
of thorough drains being at least four feet in the stiff clay land here buttE 
the distance apart should in rnanv eases be not more than thirty feet. 5 

The general condition of the peasantry in this locality, as well as elsewhere is 
greatly improved. The regular wages now paid for men employed by the same 
person all the year round is Is. per day (while for occasional employment formerly 
the wages were 84) ; at present, at seed time and harvest the wages raiwe from 
Is. 3 4 to Is, 64 per day, but a much higher rate is paid by others to Sen not 
actually engaged all the year round. ™ 

. The quantity of provisions of a better quality now sold in the country towns 
is much increased, and the people look stronger and healthier in conseqiiellce- 
an observation corroborated by the testimony of the clergy of both periuasions 
and by the dispensary doctors ; their dress is also so much improved, that one 
ot the tenants remarked to me that tile congregation at Florence-Court looked 
Jake a different class of people from the same families that used to present them 
selves seven or eight years ago. 1 

The quantity of sewed muslin work carried on by the female portion here as 
elsewhere, enables them to dress bettor ; but it is the regular, constant employ- 
ment and increased wages of the agricultural labourers that has improved the 
clothing, as well as the cottages, of the men and their families. 

• f? 6 f an , tlty of also ' has increased considerably and there are twenty- 
eight ploughs entered for the next tenants' ploughing match on this property 
alone, whereas there were but seven a few years ago ; and the small farmers 
generally pay much more attention to rotative husbandry than formerly and 
nuiy appreciate the great advantages of the system. 

Palmerston's Sligo estates there is also a most remarkable ehaiwe for 
the better : a vast quantity of drainage, levelling and clearing new roads, fences, 
plantations, has been executed; and to those who were familiar with the appear- 
““ the dlst " ct abou * Chff ™y * en years ago, the difference is most striking— 
? f , tho cotta S es b F tho road-side, good crops of 
tamps, yvdl-dmded fie ds, straight fences, and well-preserved water courseTand 
^oads, now catch the eye m every direction. 

The planting of bent grass on the sea-shore has much impeded, where it has not 
entirely stopped, the blowing of the sands ; and the trees have at length obtained 
Pfe, X , 80 “ t0 alfol ' d “me cover and shelter, and among them the 

““atTf c" U “ f ° r thC ™ Sit “- 

visM» the In X “ f Mr " w yn T le ’.'? f Hazl °wood, 11 very great, improvement is also 
visible, and likewise on Mr. La louche’s and Colonel John Whyte’s, in the same 

EIE’ “r as S 1° d ex ™P le8 ° f tbc useful and permanent results obtained from 
pXX-J ° f ° T P e ™ t “ ns . 0 f L™d Improvement works, I would select those of Lord 
Palmerston, Lord Enniskillen, Mr. Wynne, and Sir John Young, in Sligo, Fer- 
managh, and Cavan, for drainage and general improvement ; Lord Bessborough’s, 
M fjf br vme’s, in Fermanagh, for the results of new farm roads, 
1 • r X 1 permanently ; and for an example of what may be effected 

from wh 1“T£’ C °l? ne ] X b ? J ' Wll F te > ° f Newtown Manor, county Leitrim, 
nyvhoin I have the following testimony, dated January, 1857 : 

“lose wirtAT* J ™ ce 381:6,1 opinion as to the working of the drainage 
* Xn T m obtalned some years since. As I have now nearly wound up the 
“heeTLl4 *® W a y °’ 1 - the ,. reSult ° f my experience : A portion of the loan has 
“Si! 1 “ ‘draining limestone land inundated by springs, another in drain- 
mg stiff clay, a third m reclamation of bog. In eveiy case the return has amply 
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repaid the expenditure, more particularly the cutting off the springs. I have 
• also stubbed and cleared a considerable tract of land overgrown irith whins! — 
‘ bramble, and sci ub ; tins I have found peculiarly profitable, the grounds having 
m almost every instance, yielded a crop of oats that at the first start nearly 
repaid the expenditure ; and I would observe that, in the reclamation of this 
sort of ground, and of bog, I have found sheep a vast assistance ; in the stubbed 
“ground they cut down the young shoots of bramble, Ac., as thev surinsr un 
“ “ A “ a y e “ two steely eradicate them, and they consolidate and enrich 
the bog until the surface has attained a consistency sufficient to carry a lio-ht 
“ description of cattle. ° 

“ By far, however, the most profitable investment I made of the loan was the 
“dicing oft a tract of mountain land (green limestone hills) ; and I beo- particu- 
“larly to call your attention to this, not only on account of the great advance 
m the value ot the lands in question, but because, from the greatTcnoth of wall 
“ required, near seven miles (at a cost of about 3s. per perch, or lcss°tban £50 
“per mile) and the unusual nature of the application, I had considerable diffi- 
culty in obtaining permission from the Board to carry it out. Up to the time 
1 obtained the grant the ground had been used entirely for grazing cattle and 
“ on looking back, I perceive that the greatest profit obtained in any one’ year 
“ was, after payment of expenses, about £130. My speculation was to improve 
“ tbe land by stocking it- with Cheviots, in addition to the cattle, which, of course 
could not be done unless it was, fenced in, as agricultural farms immediately 
“surround it in every direction. The first year I put on it 400 Cheviots and 
“ forty head of cattle, but I had veiy considerable difficulty in bringing the sheep 
“ through the winter, having overstocked the ground ; this was in the year 1<S50. 

“In 1855 this same farm maintained, with ease, 1,500 head of sheep and 100 
“ head of cattle, and the profits on grazing and sale of sheep and wool amounted 
“ to, at least, £900, and will, I have no doubt, considerably exceed that sum in 
“years to come, the improvement annually effected by the sheep being quite 
“ beyond calculation. 

“ As . to the general benefit conferred by the loan, it has been great ; it has 
“ supplied bread to the labourer, and with bread, peace to the country ; and 
“ created an amount of civilization and improvement that would not have been 
“ effected in thrice the number of years without it. I regret, however, to say 
“that draining for tenants, or letting land you have drained into the hands of 
a the class of tenants existing in the west of Ireland, is a dangerous experiment, 

“ it being extremely difficult to force them to keep the drains, particularly the 
“ open mains, in order. 

“ To produce the maximum of benefit from such a grant as this, it should be 
“ as elastic and comprehensive as possible, and the power vested in the Board 
“guarantees the repression of abuse as amply in the one case as the other. 

“ Should the grant be renewed, let us hope that greater liberality will be the 
“ order of the day.” 

The above may, therefore, serve to illustrate, by experience, the different pro- 
fitable cases to which the loans can be applied. 

On Lord Bessborough’s county Leitrim estate, the making of a farm-road, by 
Land Improvement Loan, through a partially reclaimed bog, has been followed by 
an improvement, as the resident agent states, far more than sufficient to pay 
the annual charge, irrespective of bringing fresh land into cultivation and of 
the social benefit and convenience. On a mountain estate of Major Irvine, in 
the County of Fermanagh, similar results have ensued, and many acres, pre- 
viously unpaid for, have been reclaimed and taken at £2 per acre. 

Among the various kinds of work executed successfully and profitably under 
my observation, I should not omit the continued success of the surface drainage 
of wet mountain pasture for sheep, previously reported upon in detail. 

I am desirous of supporting the conclusions set forth in this Report by a 
statement made in my hearing last year at an agricultural meeting, by Lord 
Fermoy — so well known in Ireland as a practical agricultural improver — that 
the Land Improvement. Acts had been, to his knowledge, productive of the most 
important benefit to this country. After quoting the actual number of acres 
drained by the aid of loans, and the immense consequent increase of produce, his 
Lordship stated that he was also sure that for one piece of drainage executed 
under the provisions of the Act, there were at least five undertaken, with private 
resources, by men following the principles laid down by the Board of Works, and 
incited by the successful results of their loans, hut preferring to expend money 
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Zandlmprovermit. from private resources ; and he was sure that for one million issued bv ft u 

of M orks, five millions were expended on land improvement from nmit I®? 1 
and an increased productiveness of the soil obtained, that was eQmll,7 t fl ! nds > 
and surprising. ^ gratifying 

Mr Richard Irwin, Inspector of Drainage for the county of Roscom™ 
part of Mayo, reports that, notwithstanding the increased and still hT” “ a<1 
difficulty of procuring a sufficient number of labourers to carry outiS“ S 
ments of even moderate extent, there has not been in this district J- P “ Te ' 
year 1856, any further decreased the number of labourers Zj&dh? t 
under the Land Improvement Acte ; on the contrary, there annears m i 
been, as far as his observations extended, a slight increase; and it k \ 
certam that more employment would have been afforded, had not the coal 
high price of every product of the soil rendered the farmer averse 
sent to undertaking any improvements, however permanently beneficial it ISu 
be to Ins interests Hence, many proprietors, who are realty solicitous fe ft! 
improvement of them estates are discouraged from proceeding, when they fit 
that (m the majority of cases) the tillage farmer, although fully co^izlt tW 
eveiy crop m his undramed fields is inferior in quality and deficit 11* ‘ 
tity, yet prefers to postpone the improvement of them to less prosper!™ LI 

rtk If™ lwy a re aS ? Ure ? that ** S raz;er tenants are willing t! underetthe 
lisk of unsoundness m sheep and distemper in cattle rather t linn nnjA !i 

1 tIldr P l UreS *° be “ d by the^enfoTa1p a LS^ 

l ouunatety, however, these are exceptions, as on several properties throiwW 
the dis.net improvements (chiefly main and thorough 1 drainage) have°been 
Arnrmo +? dU ™l g P ? St yeM V uld stlU continue to make satisfactory progress 
w£3l tlle T e Jtensivemay be mentioned the works on the estates of Coionei 

E,T, ’ t m ! Mat0I l’ Frm <*' Denis O'Connor, “ 
pf q ?' W M o rS A T ' ? Iorton > m the county of Roscommon • of Maior 
Richard Phihbs A, H S Popham, John Taffe, Esqs., and the Messrs WoS 
the county of Sligo; of T. Paget, Esq.; Lord Vanx ’of Harrowde! J Sh 

J l’ Ct«p"nOT?r Ma) -° ; i a ” d ° f J ' CheeTCra - James W; 
of GaW^ ’ d a D ' 0Ror “’ Esqvs -’ m tlle nortIle ™ division of the county 

0 J ft “ P ™™"™ 48 c T, pleted in 1856 chiefly consists, as above stated of main 
and thorough drainage (the latter being in some cases followed by S 

theLhot So t° S reclama *i° nS ’, and a few iann-fcnces and &m-ToJ • 
manen? Lamer sod i excepfroii, have been earned out in a substantial and perl 
ZSofX d!rict d IS ad ’ “ tlle rCSul ‘ of careful observation in various 
numerous and extensive works of the previous 
manv ffisLS S c araC er permanent efficiency, although in too 

LSt TboL ft, T °, attent10 ' 1 10 the oonditiOT of the open drains is ap- 
ELd and !LwW P leaSUre 1° f tate - with aspect to a few operations of a 
pLvffi“LSrSt e ?rT a description, more particularly inferred torn 
the Lfe interes LL ft 7 *■"“ e ™7 «»• realized ^expectations of 
and “ infiltration ” ll 6m ' Thus, the operations usually termed “tapping” 
adffitiomd demh 'S T “ oocasl ? I1 “ 1 drams opened for special purposes to an 
ffi twm IS!! ? r "T *, CaSCS found ™7 effective and eLomical ; 
Ld ! D acL L 01 } 80 r ? f f red to), m which covered drains of unusual depth 

iTteeTft 7 employed for the relief of extensive turkmghs for temporary 

of k these m ha ? ha 011 sueoesrfuI ™ d complete. Thefti 

throusrh a ridve of I^bonchere’s letter in 1847, was carried 
cuttinl The” second Calc ?''? 0 ? s . drift with a maximum depth of fourteen feet 
elevated ridvc C °? pleted “,1854, traverses a nearly similar but more 

mL Ld ftf ULl* d UC of rook i tie length of coverei work being half a 
mne, ana the greatest depth twenty-one feet six inches ' 

hare ^on to Scv " ri^ft® loans d“™g the past year have been few ; but I 
excellent farm steadings already completed in 

desire for building siiiterfte am ? n ® tlie more uitelligent farmers, a 

experience to he ?L d f lelr h ° Um 8 s > *e want of which they know, from 
of the tSlave feL f i° f C °? Stmt “ d surious loss 1 but 113 ‘he ^eat majority 

trious of tire famin“cl»s el ° W tFe Mlmrel annual value of £l 00> the most indns- 
of the Act- vetitish;ftlt are u I1 m g ^ at “ eas,11 'e excluded from the advantages 
£100 to £150 and in°nn 7 P ro b a h le that the expenditure of moderate sums (say 
*150, and in no case exceeding £200) on the buildings most essential 
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for the profitable cultivation of farms valued at from £50 to £100 per annum, Land Improvement. 
would yield a large return, and be the means of introducing turnip and rotative 
husbandry generally amongst the small farmers, and add materially to the quan- 
tity and quality of the farm-yard manure. 

Mr. Thomas Elwood, Inspector of Drainage for the county of Mayo, reports Countv of Mayo, 
that nothing of a novel character has occurred in reference to the works in T ^’ 0 f ood ’ 
operation under the Land Improvement Acts. _ Drainage. 

The works in this district have been principally confined to completing those 
commenced in previous years, and which were chiefly retarded by a scarcity of 
labourers and the consequent high rate of wages. 

The system of surface draining mountain pasture for sheep, to which he par- 
ticularly referred in his Report of last year, does not appear as yet to be fully 
appreciated in this country, and, in consequence, has not extended ; but, no 
doubt, it will eventually receive more attention when the success of Mr. Foster’s 
improvements in the mountain district, in the barony of Ross, becomes more 
o-enerally known. And in addition to his former observations relating to these 
improvements, Mr. Elwood states that the works, commenced on the lands of 
Cremlin and Glanteague, in 1855, have last season been extended and com- 
pleted. A large portion of them, being rocky and hard (as is usually the case in 
mountain districts), required no drainage ; and all the softer parts, having 
been surface drained, the pasture of the entire farms (8,715 statute acres), is 
producing nutritious herbage and dry lying for sheep. 

In 1855, surface drainage for sheep pasture being novel, Mr. Foster thought 
it expedient to bring over ‘a complete gang of drainers from Scotland (seven in 
number), who occasionally employed and instructed native labourers resident 
in the neighbourhood. Last season Mr. Foster brought over only three men, 
two to “ rut” and one to “ lay the lines,” who, being associated with the best men 
to be found in the Glens, executed the work very satisfactorily, and at prices 
somewhat less than they had cost the previous year. 

At present the local parties who joined the Scotch gang are fully up to the use 
of all the implements, and able to earn, at the contract prices, from 2 s. Qd. to 
3 St 6 d. a day, and to undertake unaided any drainage works of the kind. 

About 15,500 perches of surface drains have, this year (1856), been executed 
for Mr Foster, the prices being, for drains twenty-two inches at top and fourteen 
inches deep £6 5 s. per 1 , 000 , and for drains twenty-four mches at top and 
eighteen inches deep, £7 5s. per 1,000 Scotch perches of eighteen feet, double 
surface drains acting as open mains, three feet at top and two feet deep, being 
charged at twice the price of minor drains, or 3 d. per Scotch perch, Mr. Foster 

being as yet fully stocked, he is unable to assign alimit 
to the benefit derived from the works undertaken under the Land Improvement 
Act, but he observes the marked improvement m growth and condition of the 
stock which might be expected from superior pasture. 

The Scotch trainers estimate that land should support twenty additional 
sheep for each 1,000 perches of surface drains made. The rent of mountain 
land varies from Is. 6 d. to 7s. 6 d. per sheep, according to quality; taking the 
lowest figure, it is evident that there will be a large retumfor money upended 
on any mountain capable of feeding sheep. In addition to the surface drainage, 

Mr Foster has carried out his view by further enclosing and thorough draining 
some of the flatter and lower portions of the films, with the i alternate u “^°“ 

of top a gS r S^we 0 ver! STtuSta 

XTiSace and open main drainage is more remunerative and surfed 

tain farming than the ordinary deep and thorough drainage ; and Mr. Elwood 

coincides in this opinion. 




ments" the' ^ Act nmde b^e Eri of Longford, the Eight Honourable the 
menraunuer i.no Mai nr Blackall. are of a very extensive character, and 

comprehend wery ’variety of improvement executed under the Act, and the 
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XiurfAp™,™™,. whole have been executed in the best manner ; and on land differing !„ • 

stances and quality, they plainly point out the permanent beSST?' 
obtained from jnJicious operations connected with thorough 
works on the properties of several other owners, although not ™ Tie 
scale arc equally beneficial, and present similar Results. In all “L° f® 5 a 
prietors express themselves as perfectly satisfied with the improved 1>ra - 
effected and the increased value conferred thereby on their estates . 35 

The faim buildings for which loans were obtained last year have nil u 
completed m a satisfactory manner, and are much admired and S b ® 
occupiers, whose farm-yard practice now presents a striking colS m 7 ? 
slovenly and wasteful system heretofore adopted almost front necSty fl “ 

Mr. W. F. Irwin, Inspector of Drainage for the homo district ;„„i,,v , 

■ t TT‘w ?t Un ’ Louth ’ Meath > Westmeath, Wicklow, and Ehlam 
Hiat although the year past had not developed any new feature k 
of tire Land Improvement Act, he is happy to be able to confirm infti, A S 
Reporte. ear eSlStence: a11 the S™ tif y“S Statements set forth in former 

. °oon after the commencement of works, and when thmvmoh d, 
its mfancy, it. was decided by the Board of Public Works that” where i,Sl“ 

ac-mdui to the nature of the soil, are now universally adopted when there is 
sufficient outfall, and when the rock does not lie too near thl surface 
S„bi . tbe , c0 . ullt y Louth, Oil Lord Massereene’s estate, with a very deep clavev 

dSd amSSlv trXln feet “ in0h T dee P “ d ^ntyXe £$* 

f‘ ed * h ?. 0lj j“ t ' ^“•“Oriy, the surface of these 

surface consisted n f ^ ^ I )0ac im S from the feet of the cattle, and the 

who are enabled to uwWaV* * j orJ ^ of thorough drainage, 

pensed for their labour. ' ^ at re duced prices, and arc still well recom- 

and little fo^Xdnffmlr? ®* 1 ? le ’ s C “ sfl o>. with a very tenacious clay subsoil, 
fectly;To doubts a?e eXXtdb P and . tlurt y *«t apart, have succeeded per- 
distance apart must vow o r 7 ar *ri 311 le s ar ^ t° the advantage of depth, but 
not “ta/ed toTstarb , the l’ atUre ° f the ®bsoil; and where it is 

it has been ascertained that V^ 7 t!l ? plougb or b F hancl aftcr drainage, 
according to Si? f Y dl8tanc 5 betwe ™ drains may be varied 
Irwin *,° *** feet In °°***»’ *• 

deep drainage hut in no in t y wb ? bave become converts from shallow to 
P aramage, but m no instance have they returned to the old shallow system. 

that, du*g\ aa ^i? n ]8^ Pe ^' r l£ D ™uage for the Queen’s County, reports 
investigations relatnw to !? i 1 be ™ ln8t ructed to make preliminary 
baron/ of Cullenagh, airf of Mr estate of Dr. Samuel Edge in the 

addition to rather more t u 1n ' t pl i , a Uarcl . m tb « barony of Clavmallagh, m 

may be inferred that this ;„d' * USI \ aP number °f progress inspections. It 
. interred that this indicates a disposition on the part, of proprietors in 



Queen’s County. 
Mr. W. Hamilton, 
Inspector of 
Drainage. 
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this district to resort more generally to the facilities afforded by the Land Zcfndlmpmtmnt. 
Improvement Acts. J 

There is no doubt that occupying tenants, from witnessing the results of suc- 
cessful drainages, are now well, disposed to cooperate with their landlords, and 
to undertake the. payment of a fan- proportion of the interest and instalments 
payable upon loans. 

He lias met with several instances in which such arrangements have been 
made, and where the tenants unhesitatingly declare that they could not have 
held to the payment of their rents, had it not been for the benefit derived from 
the drainage previously effected on portions of their farms, and they consider 
the per-centage increase m rent, compared with the improvement, as trifling 
Such being the case, it is to be regretted that fair and equitable arrangements 
between landlords and tenants are not more general, as it would inevitably 
lead to a great extension of the thorough drainage system; and no instance has 
come within his knowledge, in which the substantial gain caused by drainao-e 
operations under the Acts has been questioned. ° 

In regard to the benefits derived from some of the works, Mr. Hamilton 
directs particular attention to the estate of Lord De Ycsci, upon which the 
result is very gratifying ; the portion of the property lately operated upon 
having been deteriorated in an unusual degree by surface-water and springs, 
the improvement is manifestly encouraging and cannot fail to be remunerative 
In regard to labourers, he is of opinion that the scarcity is too much dwelt upon 
at present; no doubt, more time is now necessary to accomplish an extensive 
work, and higher estimates must he made, than were required some years ago ; 
hut, even with these conditions, much could be accomplished with advantage, 
and lands brought into profit, that are now comparatively unproductive, 
while the price of agricultural produce appears to justify the increased expen- 
diture. 



Mr. J oseph Fishbourne, Inspector of Drainage for the county of Carlow, reports County of Carlow 
that in submitting his Eighth Annual Report, he has to state that several of and pa-rts of 
the old loans have been completed during the past year, and a few new loans, Kilkenny aud 
reported on, are now in progress of execution. ’ i^Josepli^Ih- 

Ile observes, “It is impossible to overstate the advantages manifest in every part bourne, Inspector 
“ of the country, which have resulted from the facilities for improvement afforded of Drainage. 

“ to landed proprietors by the provisions of the Land Improvement Act. 

“ Main drains have been cut, which have afforded outlets for the discharge of 
“ waters previously pent up, and which heretofore prevented all improvement, 

“ and the thorough drainages Avhich have been executed, have proved to owners 
“ the increased profits to be obtained from farms subsequent to the execution of 
“ the works ; and this fact has acted as a stimulus to others to undertake like 
“ improvements on their own account. 

“ Straight fences, squaring of fields, and good tillage in most places have 
“ followed the drainage operations; and profitable and orderly management is 
“ becoming the rule, and the old exhausting system the exception. M any farmers 
“ are now of their own accord carrying on improvements, who previously would 
“ not be persuaded that such were not injurious and likely to lessen the profits 
“ derivable from their lands. 

“ It is the universal opinion of those who have taken advantage of this Act, 

“ that they have derived much benefit from advice and assistance received from 
“ the officers of the Board in insisting on the works being well, and as it appeared 
“ in the end, economically executed.” 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford and part County of Wcx- 
of Carlow, reports that during the last year he has made inspections of the works M 
executed under the Land Improvement Act by the following proprietors : — o^Drainage^ 60 01 

“ Mr. Richard Gason has expended the fourth instalment of his loan in a very 
“ satisfactory and beneficial manner by thorough drainage and squaring fields, 

“ erecting new fences and levelling old, in the same barony (Scarawalsh). Mr. 

“ Richard Donovan has, by drainage and good cultivation, made several acres of 
“ formerly waste land highly profitable. The Rev. Brook H. Bridges, with the 
“ fifth instalment, has reclaimed a quantity of worthless land, which this year has 
“ produced a heavy crop of corn. In the barony of Gorey, I have certified for 
“ the execution of works under the last instalment by Colonel Loftus Owen, 

“ whose land has been converted into a good sheep pasture. Mr. White, Mrs. 
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Landltnprmemmt. “ F ann y Irvine, Mr. Robert S. Doyne, and Mr. J. Walsh, all in the baronv 
“ Ballaghkeen, have likewise derived much advantage from the expenditure of 
“their loans. In the barony of Forth I inspected thorough drainage on 5h 
“ Le Hunt’s property, near the town of Wexford, where the quantity mid quality 
“of the grass have been much improved hy thorough drainage alone Hr 
“ Alcock (barony of Bantry) has greatly enhanced the value of some wet cold 
“ land by thorough drainage, subsoiling, and erecting new fences ; and in the 
“ same barony the Rev. Charles J. Grogan has, by sinking a water-course been 
“ enabled to thorough drain a large tract of land formerly covered with water- 
“ but I ha™ seen no property so much benefited as that of Lord Templemore 
“ (barony of Shelburne), where, by converting small into large farms, levelling 
“fences, and thorough draining, the cultivation of turnips has been more full? 
“ a ui successfully introduced than in any part of Ireland. I have seen and 
“ many of the new tenants (Scotchmen) have shown their neighbours, the system 
“ hoeing and thinning out turnips, not hitherto practised in that district. 

“ I have made only two preliminary inspections this year for new loans'- the 
“ difficulty of procuring labourers prevented many proprietors from undertakino- 
“ new works.” ° 



County of Tipper- 
ary and part of 
King’s County. 
Mr. James J. Poe, 
Inspector of 
Drainage. 



Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and part 
of tlie King s County, reports that, since his Report, furnished at the conclusion 
of the year 1855, his duties, as Inspector of Drainage, have been confined very 
much to the examination of works executed, during previous years, in parts of 
Galway, Tipperary, and King’s County ; not more than six applications for new 
loans having been made by proprietors in the extensive district intrusted to his 
superintendence during the year 1856. 

In making the several inspections of works in progress, and subsequently 
when completed, he _ had ample opportunity of examining and testing the merits 
of deep and proportionality distant drains, as used in thorough drainage, with 
that of the drains three feet deep and twenty-one feet apart ; and he lias inva- 
riably found that the deep system has succeeded best, and, in consequence, has 
now become universally popular. The gradual improvement of lands, even at 
very considerable distances from arterial drainage, proves the fact very clearly 
and were increased facilities afforded for such works, and did proprietors co- 
operate as they should do, the country -would derive much lasting benefit from 
these important public works. 

He further states that he lias ascertained that in various parts of the district 
the tenant farmers are now disposed to thorough drain their lands, even though 
no aided by any allowance from their landlords, which heretofore was indispeu- 
sably necessary to stimulate them to undertake such works. This feeling of 
seU-rehance is gratifying, and proves'that “example is better than precept.” 
he state of efficiency in which the works have been maintained throughout 
e district is also satisfactory ; for, with very few exceptions, he has not had 
reason to complain of inattention to the cleansing and preservation of the 
main-drams connected ivith the discharge from the several works of thorough 
drainage. 



County of Kil- 
kenny. Mr. David 
Hewetson, Inspec- 
tor of Drainage. 



County of Water- 
lord. Mr. Arthur 
U. Roberts, 
Inspector of 
Drainage. 



Mr. David Hewetson, Inspector of Drainage for the county of Kilkenny, 
reports that the works effected in his district under the Land Improvement Act 
now form portions of some of the most profitable and productive farms of the 
rotative 5 huslmn diy ^ an ^ S P r °d u cing meadow and pasture, and those under 

r™^ e i 1 ‘Sf’ TOTeme - Qt i , n the bog and moor lands which have been drained is also 
remarkable, CTen in those which have not been tilled since the drains were com- 
n *? eve 7 V* e s0 ‘ ur b °S P knts haTC given place to wholesome 
pasture but, no doubt, where the surface has been clayed, limed and tilled, 

U m P aature - tte r i ua % of thc herbage is very superior both in 
quantity as well as m its nutritive properties. 6 1 1 

rep^ A £d,,ri^ ertS ’ of Drainage for the county of Waterford, 

Land Imnrovemo,& t 4 e y eaI ' but ? ue application for a new loan under the 
new works Iiavp b ° T as , r ? a ^ e 111 district ; and, with this exception, no 
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But he is glad to be able to state, generally, that a considerable portion of the Land Improvement. 
land heretofore drained, and which until this year lay idle and unproductive, 
has been successfully tilled ; but, unfortunately, neither proprietors nor tenants 
seem to pay any attention to the state of the open main-drains, and, in conse- 
quence, in many places, from want of a little care, they have become nearly 
useless. 

The farmers, during the past year, have much improved in this district, both 
in their stock and in the tillage of their farms. Many have drained portions of 
their lands. Old fences have been levelled, new fences have been built, and a 
small quantity of land has been subsoiled ; but in nothing do I find such an 
improvement as in the ploughing of the land. The farmers, particularly in the 
drained land, now see the benefit of deep ploughing. All the completed works 
have been executed in a superior manner, and the improvements under the 
Land Improvement Act are taken as the models for such works, as before this 
Act came into operation but little was known of thorough drainage, subsoiling, 
and even of proper fencing. 



Mr. John Cox, Inspector of Drainage for the county of Limerick and north County of 
of Kerry, reports that, as far as his sphere of observation enabled him to form Limerick. Mr. ^ 
an opinion of the benefits resulting from the operation of the Land Improve- 1 ° r “f Dminage^" 
merit Acts, he can do no more than recapitulate his previous testimony in favour 
of the many advantages which the country has derived from their introduction ; 
and he is of opinion that, were it not for the scarcity of labourers which has 
been unceasingly felt throughout his district, and several others within the last 
three years, many additional loans would have been applied for. The catalogue 
for the last year, however, exhibits a marked augmentation as compared noth 
1854 and 1855 ; and he is acquainted with several parties who would readily 
undertake land improvement work, could they reckon on obtaining labourers at 
even double the ordinary wages. . 

Within the last year he has reported on a number of cases, with a view to 
closino- loans of long standing, in some of which the whole amount sanctioned 
had not been issued, the borrowers declining to proceed -with the works, not 
beino- able to do so without loss at the present high rate of wages. 

Iif addition to the numerous examples of successful improvements described 
bv Mr Cox in previous Annual Reports, he observes that he feels pleasuie m 
naming those, though not within his ordinary district, in which he has been 
ensured. Lord Charles Clinton became the purchaser of extensive estates 
adfomina the southern and western coast of the comity of Cork, and he was 
employed in making preliminary reports for land improvement loans on three of 
them ' On two great benefit was to be derived from open mam drainage of a 
permanent and profitable kind— namely, by tapping several lakes and swamps, 
from which outlets could be formed by cutting, at a moderate expense tbrough 
ledges of hard rock which crossed the fall; and by this means facilitate the 
openin'* down to the sea, and liberate the waters from several small lakes and 
swamps by one discharge. These works were placed under the superintendence of 
an experienced overseer, and the first instalments of the loan have been expended 
to Entire satisfaction of tbe owner and iris agenls, who have themselves had 

440 acres o/levelling, 8,650 perches of open mam drainage, 5,060 peiehra of 
V f.nops l 470 nerches of farm-roads, and 440 perches of embankment, 

Tec “afa certifi^ cost 3 of £8,422, besides the completion of three farm- 
building loans. 

Mr Adam Newman Meade, Inspector of Drainage for The 
the conn tv of Cork reports that there is bttle to remark as to the workm ol ^ Mr . Adam 
the county ’ f A district during tbe past year. The works Meade, Inspec- 

^v^been Smo^entirelvconfin^to ^ notice the^trarim ^ * )laina ® e ' 
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Central .District of 
the county of Cork, 
andSoutliof county 
of Kerry. Mr. 
Samuel Hussey, 
Inspector of 
Drainage. 



North-west Dis- 
trict of the county 
of Cork. Mr. 
Michael Boyan, 
Inspector of 
Drainage. 



LJ-oob. 

vk.— those i on Ahe estates of W. Bence Jones, Samuel Lews Henry m 

Norwood R J.Evanson, and W. R. Meade Esqrs. ; buHi some fewT le “’W. 
he regretted to observe a great amount of neglect in Stl " ^ 

drams nearly to close up from the treading of “cattle anfthe I'owthT “T 
From conversations he has had with several proprietors £ , J ^ 
that many more loans would be applied for, had it not been Skt the ™ t ° P * m 
wages, which m some cases amounts to fifty per cent rendered tl S ‘ 
drains more costly than would be remunerative. “ “ tll ° cu ‘tag of 

Mr. S. M. Hussey, Inspector of Drainage for the East Division of *1 
of Cork, and South of the county of Kei?y reports that w [ tbe “““ty 
remark in his last Annual Report few new fenns had been f h i * a P Cl °, Ccilaon t0 
year, which he attributes chiefly to L mSSS , 6 ' 
m the hands of the proprietors and nrinrivLl t buDdancc of ready money 
improvements, by thorough drainaoj &c *as ma^bl^ZT^ *1 “'‘T sal 
those previously executed under the Act aud in “Edition to 

labourers now to be obtained in addition to thLe n i*°r * le , naml,cr of 
cultivation of their farms ■ and itTdX £ * • le ! lural for tba onKnary 

few loans will be applied for while money £ dlS , b T ““tact; 

^ own capital, pursuing 

.nent Acts, in this district^ C? £SS™n tlle /^ d d™P r0 ™- 
ones have been applied for. rlly ox i ,ended > antl olll y a few new 

for the purpose offering IeverInoanf- ly thfe SaS ° d £ ““ killg fillal inspections 
vious acquaintance witHie state ‘ ogctb <* witl ‘ P+ 

observe and ascertain the benefits derivwl^S ^ ” * 10 dlstnct ; enabled him to 
thorough drainage ; and he was m- a tifi«i ? ° a woll -regukted system of 
had been completed, both landlord and t ena n M m™ 7 ^ , vll 7 lch tll01TOrb 

well satisfied with the result of the nudertSg W ° Xpr<a9od themselves as 

h / ****** that 

and useless fences, by tbe 1 ™ ,wal of 

fields, which, in addUion t J 2? £52? V on ^ 2 e»closmg large square 
improved breed of cattle haw off t / uc ^ 10n rotative husbandly, and an 
coiiriy than hetSv^ti^ ^ «* * 

estates rf°Lor™£mre NfehotapT, '“Fovements have been effected on the 
Richard Aldworth, Ksfrmd Lord Corf’ ™ Um I « to . Riab! “ d I-gM* 

^ 1- caused such 

number of applications made to the B^d^ Up ’ “ nd 0 | reater 

answer is, that the labourers are f n ii,, „ “ } f P ubllc Works for money ? The 
to the high Price 0bS7d er LT. f fl^?i° yed at ^piunerative wages,' owing 
to till 

and uul y 

landlord and tenant. 
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PUBLIC BUILDINGS. 

The necessary works of repair and maintenance haye been effected durinv the 
past year to the different public buildings in charge of this department 
The building for the new Custom-House and oiler public offices! Belfast is 
nearly finished, and will be fit for occupation in Mav . 1 ast is 

Inobefience to your Lordships’ instructions, plans are being prepared for an 
additional building at the Four Courts to accommodate the Incumbered Estates 
Commissioners and their establishment, the office at present beino- nt J 
able distance from the other pubhc coJrts. F S * a conader - 

■ J he -,7f ’a ° f *7! Fem f e Cmviot P ™ on ai-e also in a very advanced state 
and mil be brought to a close within the present year. > uvanceu state, 

Oil the application of the Directors of Convict Prisons there too , . 

at Philipstown, in the King's Coimty, a moXle T o“piS™ 

250 convicts, at an expense of £5,864 5s 4™ ° 

On a similar application there have been erected at Forts Carlisle and Camden 
near Cork, Six Iron Huts, at a cost of £1,873 2s. 1U, to contain 300 cmirict ’ 

:nrcVofcSrktt. 0ntheWiSfOT the F °“- ^ 

„ ^ H + UtS ’ “f"* 0 * be aboTe > bave ako beeu erected on Lusk Commons in 
the County of Dublin,, to accommodate 100 convicts, who are to be envakd 
m the preUmin arv Draining and Fencing of the grounds on which the propoled 
Juvenile Convict Prison is to be erected. 1 p 

The total expenditure on Customs Buildings for last year has been : 



Custom-Houses, . 
Coastguard Stations, 



£ s. d. 
758 3 0 
1,440 19 5 



Puilu: Buildinfft. 



^ by direction of your Lordships, the various buildings connected with the 
Customs, Post-Office, Inland Revenue, National Education, and other depart- 
ments, have been transferred for future maintenance to the charge of this Board, 
and tile expense of same is to be provided for in tile annual estimates of this 
office from the 31st of March. 



POST ROADS. 

Act 6 & 7 Win. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the 
above Act, repairs have been executed during the past year on twelve roads, 
situated in the following Counties, viz. : — 

Down. Dublin. Fermanagh. King’s. Mayo. Queen’s. Waterford. 

These repairs have been executed under the superintendence of the respective 
County Surveyors, at a cost of £1,851 4s. 9</., repayable by Grand Jury Pre- 
sentment at subsequent Assizes. 



ARTERIAL DRAINAGE, Artmal Bmimge. 

With Improvement of Navigation and Water-power, under the Acts 5 & 6 Viet., 
cap. 89 ; 8 & 9 Viet., cap. 69 ; 9 Viet., cap. 4 ; 10 & II Viet., cap. 79 ; 16 & 

17 Viet., cap. 130 ; 18 & 19 Viet., cap. 110 ; and 19 & 20 Viet., cap. 62. 

The progress which has been made during the past year towards bringing to 
a close the works of Arterial Drainage which remained yet unfinished at the 
end of 1855, though very considerable, and though every effort has been made 
to further it, still falls very far short of our expectations. The principal cause 
of retardation is that which has operated so prejudicially for several years past, 
namely, the extreme difficulty in procuring labour, even at very advanced, rates 
of wages, arising from its continued scarcity combined with the increased demand 
for it, both on account of agricultural operations and railway works. Another 
cause of delay is occasioned by the necessity of obtaining accurate and trust- 
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Arterial Drainage, worthy valuations of the improvements effected in the several drainage district'? 
” on which to base the proportion of the expenditure to be charged to the 
proprietors in the final award, according to the principle which has been laid 
down by your Lordships, and the difficulty of procuring competent valuators to 
carry out that object, and the tedious nature of the investigation itself. Other 
minor causes of delay, incidental to the works themselves, will be found detailed 
in the reports of the Engineers on the districts in which such have occurred 
Of the twenty-seven districts which remained under our control at the com^ 
mencement of the year, five have been finally closed and handed over to Trustees 
and six others having been reported on by the Commissioners of Special Inquiry 
awards in respect of them are now in course of final settlement. The remaining 
districts, with one or two exceptions, are in so advanced a stage as to give every 
reason to believe that the responsibility of the public in regard to them will 
shortly terminate. One, however, “ the Inny,” the prospect of completing i n 
accordance with the recommendations of the Commissioners of Special Inquiry 
reporting in 1853, is so far distant, that we feel it will be our duty to take an 
early opportunity of bringing it under your Lordships’ special consideration with 
a view to curtailing its extent. 

In regard to the slob lands at Youghal, County Cork, which are included in 
the above number of districts, and since the reclamation of which from the sea 
so long a time has elapsed, the difficulties which have hitherto stood in the way 
of their transferrence having been now removed, they will be shortly handed 
over to the sole proprietor interested. 'With reference to the slob lands at 
Clonakilty, County Cork, similarly reclaimed from the sea, and also forming one 
of the districts above alluded to, and which were adverted to in our Reports for 
1854 and 1855, we have to state that, the obstacles to their being disposed of 
in a satisfactory manner still exist, and the responsibility of the public in regard 
to them still continues. 

The following are the districts referred to, five in number, on which final 
awards have been made during the past year, together with the amounts charged 
upon the lands by those awards, and the amounts remitted under the provisions 
of the Act 16 & 17 Viet., cap. 130. 



Districts. 


Date of Award, j 


Area Improved. 


Total Expenditure. | 


Amount 
presented for 
County Bridges. 


Amount 
charged on 
District. 


Amount remitted. 


KHlimor, . 

The Hind River, j 
Strokestown, . j 
Lavally, 

.Castlebernard, . 
Totals, 


1856. 

29 March, . 
11 July, . 
11 July, . 
27 October, 

30 October, 


A. R. P. 

6,346 1 15 
2,966 2 32 ! 
7,478 2 21 
1,940 2 0 
2,499 3 27 , 


£ 3. d. J 

55,040 17 10 
20,880 0 1 
42,097 6 1 
15,826 8 8 
22,302 9 6 


£ S. d. 

2,357 1 7 
1,410 16 1 
1,858 5 3 
379 11 8 
93 17 7 


£ 

r 21,0001 

[Mills, 90 J 
10,650 
21,556 
4,250 
9,800 


£ s. d. 
31,593 16 3 
8,819 4 0 
18,683 0 10 
11.196 17 0 
12,408 11 11 


— 


1 21,232 0 15 


156,147 2 2 


6,099 12 2 


67,346 


82,701 10 0 



In addition to the foregoing, Reports have been made by the Commissioners 
of Special Inquiry on the following districts : — 



Cappagh. Shrule. Monivea. Balia. Lough Lannagh. Dunkellin, 
the Awards on which are in course of preparation. The results will appear in 
the next Annual Report. 

Supplemental awards have been made during the year by the direction of 
your Lordships, on the recommendation of the Commissioners of Special Inquiry, 
for nine districts, the amounts remitted being as follows : — 



District. 



Date of Supplemental Award. 



Amount remitted. 



Broadlough, 

Corraunboy, 

Cuilmore, 

Mullaun, . 
Carrovnnore Lake, 
Rath or Clooueen, 
Shinrone, 
Tawnawoggaun, 
Dungolman, 



10 January, 1856, 
31 March, „ 

10 April, „ 



A s. d. 
206 1 3 
68 16 3 
258 18 9 
33 15 2 
297 5 0 
. 1,471 18 3 
. 2,794 12 10 
178 8 6 
. 2,251 9 4 



£7,571 



5 4 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 23 

The several navigation . projects undertaken in connexion with Arterial 
Drainage works, are now, with the exception of some unimportant dredging, and 
the erection of lock-keeper’s houses on the Lower Bann and Ballynamore and 
Bally connell Canal, in so far as it is intended they should be, complete ; and 
facilities for their transferrence to the counties with which they are severally 
connected having been provided in the Act of last session, 19 & 20 Viet., 
cap. 62, by the appointment of trustees to receive them ; we shall shortly be 
prepared to submit that final measures in regard to them should be adopted by 
your Lordships. 

The whole expenditure charged against the different undertakings commenced 
under the Arterial Drainage Acts, deducting £51,796 received in repayments 
for works chargeable to counties, amounted at the end of 1856 to £2,154,393, 
of which £113,154 is due to the expenditure cluring 1856, the sum of £44,408 
being included in the last-mentioned amount for interest on the loans obtained for 
the districts not completed. Of the total expenditure £761,844 may be consi- 
dered to have been on the completed districts, of which £276,567“ has been 
remitted ; and £1,392,549 to have been on districts not yet closed. 

The repayments in respect of the completed districts amount to £196,438, 
including £40,625 for works charged to counties, and also the interest included 
in the instalments paid by the proprietors charged by the awards. 

The usual returns connected with the expenditure on these works, and the 
usual extracts from the reports of the Engineers in charge of them, are appended 
to this Report. 



PIERS AND HARBOURS. 



Kingstown Harbour. 



The works of the new Packet Pier have advanced so far as to afford a berth 
alongside for steam-packets of large size. 

A junction line from the station of the Dublin and Kingstown Railway to the 
new pier is in course of construction, and which will admit, when the works are 
completed, of the railway carriages being moved close to the packet. 

The following is a return of the vessels that entered the harbour in the last 
year : — 



To and from the port of Dublin, waiting wind or tide, sailing vessels, 
To and from the port of Dublin, waiting wind or tide, steamers, 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For orders, . . • • • 

Steam transports and sailing transports to Kingstown, 

Colliers and other traders to Kingstown, . 

Men-of-war and revenue cruisers not stationed at Kingstown, 



Total, 1856, 



In the previous year the numbers were, 



Number. 


Tonnage. 


3, 64:2 


80,024 


53 


16,031 


304 


20,708 


:s, 152 


16,613 


202 


11,791 


42 


6,202 


40 


5,550 


27 


28,313 


271 


18,648 


27 


— 


. 1,760 


203, 8S0 


. 1,732 


197,562 



The piers at Castletown, Berehaven, and Cahersiveen have been, transferred 
to the counties of Cork and Kerry respectively, pursuant to the provisions of the 
Act 16 and 17 Viet., cap. 136. 

The following works constructed under the Piers and .Harbours Acts, have also 
been transferred to the charge of the counties in which they are situated, in 
accordance with the Act 19 and 20 Viet., cap. 37, viz. : 



BelmuUet Canal. Burrin Pier. Ring Pier. 



Tarbert Pier. 

The works at Tarbert Pier are progressing satisfactorily. 



Arterial Drainage. 



Piers 

and Hariourt. 
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Inland Navigation. INLAND NAVIGATIONS. 

The works of the Shannon, Boyne, Tyrone, and Maig Navigations have receive! 
the ordinary repairs, and have been maintained in good working order. 

We have the honour to be, 

Your Lordships’ obedient servants, 

RICHARD GRIFFITH. 
JOHN RADCLIFF. 

J. G. M‘KERLIE. 

E. Hornsby, Secretary. 



Office of Public Works, Dublin , 
31s* March , 1857. 
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APPENDIX A. 

LOANS and GRANTS. 
ACCOUNTS. 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[1856. 



(A.)— Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total 



Ai 
A 2 
A3 
A4 



A8 
A 9 



A 12 
Al3 



Heads of Account. 



Abstract of G 



IV., c. 33, 



Loan Accounts. 



Public Works and Arterial Drainage Loans (Consoli- 
dated Fund), 6 & 7 Vic., c. 44, &c., 

Shannon Loans (Exchequer Bills), 2 & 3 Vic., c. 61, 

Labour Bate (Consolidated Fund), 9 & 10 Vic c 107 
and 10 & 11 Vic., c. 87, . . 



Land Improvement Loans (ditto), 



Service Accounts. 

Gran^Loans, 1 & 2 Wm. IV., c. 33, and 1 & 9 Vic. 

Biver Drainage, 5 & 6 Vic., c. 89; 9 Vic., c. 4; 8 and 
9 Vic., c. 69, &c., viz. : 

1. Works Account, . 

2. Liability Account, . 1 ' 

Piers, Harbours, and Fisheries, (See Miscellaneous), 
Land Improvement Preliminaries, 10 Vic. c. 32 
Shannon ^Navigation, Bents and Tolls, 2 & 3 Vic. 

Parliamentary Votes and Grants, viz. 

1. Salaries and Incidents of Office, 

2. Public Buildings, 

3. Inland Navigation, Tyrone and Maigne, 

4. Harbours of Howth, Dunmore, & Donagliadee, 

6. Kingstown Harbour, 

6. Convict Depots, Maintenance of, 

7. Female Convict Prison, Building Account, 

8. Philipstown Iron Prison, do., 

9. Iron Huts for Convicts, Forts Camden and 

Carlisle, Cork, 

1 0. Hon Huts for Convicts at Lusk, 

11. Juvemle Convict Prison at Lusk, 

12. Central Criminal Lunatic Asylum, 

13. Constabulary Depot Barracks, . 

14. Belfast Custom-House, Post Office, &c.’, 

15. Salaries, &c., Extraordinary Staff, 

16. Peace Bejoicmgs, .... 

Mamtenrace of Beads, &c., 1 & 2 Wm. IV., c. 33 ■ < 
and 7 Vic., c. 116; and 6 Geo. IV., c. 101, 

Employment of Labouring Poor, 9 & 10 Vic., c. 107, 

| Miscellaneous Services, viz. 

1. Piers, Harbours, &c., . 

2. Boyne Navigation, 

3. Beceivers’ Accounts for Loans, 

4. Limerick Floating Dock, 

5. District Lunatic Asylums, 

6. Sundry Accounts, 



Office of Public Works, Dublin. 
February 13, 1857. 



Balances on 
the 

31stDecemher, 

1855. 


Issues from 
■ Consolidated 
Bund on Loan. 


Repayments 
on Account of 


Through tho Paymaster of 
Civil Services. 


j £ S. 6 

1 


£ s. 


£ s. d. 




— 


- 


- 


- 


7,872 18 2 


- 


110,807 2 


34,565 10 9 


— 




6,064 14 11 


- 


- 


423 10 5 


> - 


- 


12,183 12 10 


> - 


28,513 7 


97,186 6 9 


1 — 


— 


6,407 15 2 


2,103 7 5 






Per Contra. 


- 


- 








677 9 1 


- 


- 


8,191 3 9 




— 


9,901 8 1 


- 


— 


705 1 8 






2,824 11 10 


- 


- 


1,350 3 11 






11,190 17 7 


- 


— 


36,944 3- 4 


139,320 9 11 


164,704 9 0 2 



157,005 16 10 

l 9 9 
) 16 7 



295,267 19 5 
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Balancoa 






Issued on Loan 
by Board’s 
Certificates on 


Payments to tho 


1 






the 

31stDeccmber, 


Totals. 


Balances from 


Fund, through 


Disbursements 


Balances 








1855. 


of lirtl 
Services. 


of Civil 
Services. 


Public 'Works 
or Servioes. 


31stDooember, 

1856. 


To "“' 


£ s. d 


£ S. d. 


£ s. d 


£ s. d 


£ s. d 


£ s. 


£ s. 


-I £ s. d. 






~ 


- 


- 


~ 


_ 


_ 


~ 


7,872 18 2 


- 




7,872 18 


— 





7,872 18 2 


— 


145,372 13 1 


- ' 


110,807 2 4 


34,565 10 






145,372 13 1 




6,064 14 11 






6,064 14 11 












— 


— 


6,064 14 11 


- 


423 10 5 


- 


- 


423 10 5 


_ 




423 10 5 


— 


12,183 12 10 


- 


- 


12,183 12 10 







12,183 12 10 


~ 


125,699 14 4 


- 


28,513 7 7 


97,186 6 9 


_ 


- 


125,699 14 4 




6,407 15 2 






6,407 15 2 


- 




6,407 15 2 


- 


2,103 7 5 


- 


- 


- 


417 3 5 


1,686 4 0 


2,103 7 5 


161,890 3 1 


318,895 19 11 


151,727 15 6 


- . 


— 


167,168 4 


Per Contra. 


318,895 19 11 


— 


- 


- 


_ 











— 


1,669 18 10 


- 


- 


- 


1,057 18 9 


612 0 1 


1,669 18 10 




10,781 0 4 






' 


2,463 3 0 


8,317 17 4 


10,781 0 4 


. - 


112,184 6 0 


- 




- 


99,904 18 10 


12,279 7 2 


112,184 6 0 




2,724 10 2 








1,869 4 3 


855 5 11 


2,724 10 2 




3,670 5 2 


— 


— 




1,153 1 5 


2,517 3 9 


3,670 5 2 


1,295 1 2 


43,367 19 2 


- 


- 


- 


43,367 19 2 


Per Contra. 


43,367 19 2 


163,185 4 3 


799,422 5 11 


151,727 15 6 


139,320 9 11 


164,704 9 0 


317,401 13 3 


26,267 18 3 


799,422 & 11 



John Teihmbe, Accountant. 

D 2 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[1856. 



(A 1.)— Abstract o£ Loans made by the Commissioners of Public Works, under the Provision. , , 

1 & 2 Win. IV., cap. 33, and subsequent Acts, classified under Comities and other genejl A f 
and showing the Total Issues and Repayments to the 31st December, 1856. ® is ’ 



COUNTY, ifcc. 



rUEPOSE OF 
LOAN. 



Antrim County, 

Armagh County, 

Carlow County, 

Carrickfergus, 1 
(County of the 
Town,) J 

Cavan County, 

Clare County, 

Cork County, 

Cork, County of) 
the City, ) 

Donegal County, 

Down County, 

jDjihlin City, 

' Dublin County, 

Fermanagh County, 

Galway County, 

Galway Town, 

Kerry County, 

Kildare County, 

Kilkenny County, 

King’s County, 

Leitrim County, 

Limerick City, 

Limerick County, 

Londonderry Co. 

Longford County, 

Louth County, 

Mayo County, 

Meath County, 

Queen’s County, 

I 



[For making and 
improving roads, 
court-houses, <kc. 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 1 
Ditto, 

Ditto,. 

Ditto, 



Amount of 
Exchequer Bill: 
issued. 



£ s. d. 

64.450 0 0 

5.650 0 0 
. 1,450 0 0 

29,500 0 0 

17.250 0 0 
3,200 0 0 

14,150 0 0 

5.950 0 0 

2.450 0 > 0 

4.950 0 0 
23,850 0 0 

GOO 0 0 
57,950 0 0 
4,850 0 0 
29,350 0 0 

1.650 0 0 

7.650 0 0 

1.150 0 0 

2.700 0 0 

1.250 0 0 

0,250 0 0 

9.150 0 0 

3.700 0 0 



Issued under 




EE PAYMENTS. 

1 


" — 


3 & 7 Viet., a 4 


4. 


Principal. 


Interest. 


Principal 

remitted. 


£ s. 


d 


£ 


*• 


d 


£ 


a. 


d 


£ *• d. 


85,001 1 




! 138,967 


19 




1 17,349 


14 


6 


< - 


2,507 10 


9 


2,376 


G 


11 


560 


6 


1 




— 




5,650 


0 


0 


592 




6 


- 


2,993 10 


0 


4,443 


10 


0 


689 


0 


4 


— 


6,426 S 


0 


35,857 


5 


9 


5,895 


10 


2 




529 11 


8 


17,543 


6 


6 


1,895 


6 


0 





1,251 15 10 


4,362 


2 


0 


322 14 


0 


— 


1,500 0 


0 


1,500 


0 




271 


11 


8 


— 


3,407 5 


0 


17,557 


5 


0 


1,851 


7 


9 


_ 


- 




5,950 


0 


0 


288 


16 


4 


_ 


1,211 6 


8 


1,211 


6 


8 


42 


11 


11 


_ 


3,088 11 


1 


5,538 


11 


1 


672 


4 


1 


_ 


100 0 


0 


4,950 


0 


0 


871 


1 


7 


_ 


7,102 14 


4 


30,677 


2 


1 


1,612 


14 


8 


_ 


500 0 


0 


842 


8 


3 


164 17 


3 


— 


18,144 9 


6 


76,094 


9 


6 


8,966 


8 


1 


_ 


1,752 10 


0 


6,602 


10 


0 


1,407 


3 


6 


_ 






29,350 


0 


0 


3,238 


9 


4 


- 


4,888 17 


3 


5,926 


11 


11 


990 17 


4 


- 


- 




7,650 


0 


0 


1,233 


2 


4 


- 


2,781 S 


8 


3,225 


8 


0 


789 


19 


S 


— 


10,31S IS 


9 


8,521 


2 


7 


2,082 


8 


0 


- 


- 




1,250 


0 


0 


304 


10 


9 


- 


4,387 1 


4 


3,443 


0 


9 


831 


7 


7 


- 


3,300 0 


0 


9,401 


9 


11 


1,880 


13 


4 


- 


3,288 0 


0 


12,438 


0 


0 


1,414 


5 


3 


- 


2,347 18 


3 


1,273 


10 


1 


404 


0 


8 


- 


3,963 0 


0 


7,397 


13 


3 


589 


2 


4 


— 
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(A I.) Abstkaot of Loans made by the Comunoinn of Public Works, under the Provisions of Acts 
& 2 Wm. IT, cap. 33, and subsequent Acts, classiSed under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st December, 1856.— contmwrf. 



■I 



Roscommon Co. 

Sligo County, 

Tipperary County, 

Tyrone County, . 

Waterford County, 

Waterford City, . 

Wexford County, . 

Wicklow County, . 

Westmeath County, 

Roads & Bridges, j 

SundryHarbours, 1 
Docks, <fec., J 

Inland Naviga- ) 
tion, J 

Public Buildings, 

Railways, | 

Miscellaneous, 

Piers & Harbours, 



River Drainage, | 
Exchequer Bills iss 



PURPOSE OP 
LOAN. 



if or making and ) 
improving roads, > 
court-houses, <fcc. j 

Ditto, 

Ditto, 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

For Roads, 1 
Bridges, &c., j 

In aid of con- | 
struction, J 

Improving ] 
Works, &c., j 

Erection and 1 
completion of > 
rks, <fcc., ) 



In aid of con- 
struction, &c., 

In aid of Sundry ( 
Works, / 

Act 9 Yic. 
and 
Yic. 

Act 5 & 6 Vic. c. ) 
89, j 

|ued and after- \ 
wards relodged, J 



I Vic. c. 3, ) 

1 10 and 11 V 
!. c. 75, j 



Amount of 
Exchequer Bills 
issued. 



£ 

18,350 

2,100 

7,250 

2,300 

1,850 

1,550 

35,550 



40,700 

143,850 

34,750 

128,250 

157,200 

14,250 



0 0 

0 0 
0 0 
0 0 
0 0 
0 0 
0 



0 0 
0 0 
0 0 
0 0 
0 0 
0 0 



3,700 0 0 



890,650 0 0 



Issued under 
C & 7 Viet., c. 44. 



£ s. d. 

1,434 0 0 

6,206 G 9 
2,709 5 11 

398 14 0 

15,405 11 0 
7,558 1 10 
1,065 1 8| 
3,000 0 0 
60,500 0 0 
20,000 0 0 
5,050 0 0 



300 0 0 
30,886 6 11 
1,697,473 5 S 



2,022,778 11 11 



REPAYMENTS. 



Principal. 



£ s. d. 

19,784 0 0 

7,616 15 10 
9,919 0 2 
2,300 0 0 
2,248 14 0 

1.550 0 0 
47,096 13 6 

5,160 12 3 
720 10 0 
30,878 8 1 
45,732 18 7 
S,648 3 0 
129,970 10 3 
119,578 4 6 

14.550 0 0 
S,791 13 7 

36,757 17 0 
3,700 0 0 



945,005 0 9 



Interest. 



£■ s. d.\ £ d. 

1,316 11 9 

1,087 17 4 
757 17 0 
370 4 3 
122 10 0 
75 7 5 
6,086 17 8 
1,255 1 10 
168 6 7 



13,310 10 1 
68,172 17 6 
23,611 17 2 
49,812 12 1 
72,384 18 8 
3,043 4 8 
247 11 0 
147,377 4 0 
361 14 7 



1,137 10 0 



1,203 15 4 



0 0 1 
'276,567 2 2 



446,261 13 7 



278,908 7 7 



Office of Public Works, Dublin, 
F&ruary 13, 1857. 



John Trimbkr, Accountant. 



h 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



(A. 2.) A Statement of Loans made by tie Commmonees of Public Wonks m Ibelanb u, 

the Repayments within the ySt”Ld th° 



NAME OP PASTY. 



PUEPOSE OF LOAN. 



126 

157 

57 

113 

28 

255 

3 

18 

30 



Limerick navigation Company. 

Ditto, . . J 

Limerick Bridge Commissioners, 
Ditto, . . 

Ditto, 

Galway Dock Commissioners. 
Ditto, 

Ditto, 

Boyne Navigation Company, 

I Ditto, . . 

Newry Navigation Company, 

Ditto, 

Ardglass Harbour Commissioners, 
Athlunkard Bridge Commissioners, 
Dublin and Blessington Road 1 
Trustees, ■ . f 

Coleraine and Antrim Road Trus- 1 
tees, ■ • . i 

Dublin and Kingstown Railway, . 

Ditto, . . . 

Ulster Canal Company, 

Robert Bowie, 



To improve Works, 

Improving Quays, &o., . 

Completing Wellesley Bridge anil Docks,. 
Purchasing Quayage and constructing ) 
new Quays, . ° ' 

Further extension of Quays, 

Constructing a Floating Dock, 

In further aid of Works, . 

Completing Works of Harbour, 

For improvements, 

For further improvements. 

Improving Works, 

For extension of Canal, 

Completing Works of Harbour, 

Completing Works of the Bridge, 

For improvements, 

For improvements, 

In aid of making Railways, 

Extension to Forty-foot Road, 

Completion of Works, 

Embankment at Cannon Island, . 



balance 

outstanding, January l, 1855< 



Principal. 


I Interest 


£ s. d. 


1 £ «• 1 


5 , 400 0 0 


1,031 19 9 


4,268 15 0 


854 5 fi 


■ 19,277 6 5 


5,017 5H 


• 40,000 0 0 


10.410 19 2 


5,000 0 0 


1,626 14 3 


12,402 14 10 


1,088 7 o 


3,920 0 0 


409 10 9 


3,000 0 0 


420 9 10 


91 7 3 




312 19 2 




5,878 3 9 1 


97 18 3 


10,000 0 0 


187 4 1 


6,650 0 0 


6,207 12 11 


9,850 0 0 


3,692 4 8 


1,137 10 0 


411 13 2 


62 10 10 


11 3 6 


4,781 10 3 




37,200 0 0 




10,000 0 0 


7,530~19 1 


— 


683 4 4 


179,232 17 6 


39,771 12 2 



The Commissioners of Public Works for Loans under 142¥». IV., 



To B^ulstading as per foregoing Account, Principal, 
> ditto, Interest, 

To Interest accrued within the Tear 



£ s. d. 
179,232 17 6 
39,771 12 2 



219,004 9 8 
7,251 18 8 



£226,256 8 4 



Office of Public Works, Lublin 
February 13, 1867. 






Printed image digitised by the University of Southampton Library Digitisation Unit 



1856 .] 



COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



31 



! Ce™ t°2n e d4°Vn fut 'S^SH^St ° f “* *“ “ the lBt » f *T. '»* 



Interest 
accrued within 
the Year. 



216 11 10 
171 4 6 
773 3 10 
1,604 7 8 
250 13 9 
497 9 6 
157 4 8 
120 6 7 
3 13 0 
15 13 10 
235 15 3 
401 1 11 
266 14 7 
395 1 7 



148 3 9 
1,492 1 6 
501 7 5 



7,251 18 8 



6,648 11 7 
5,294 5 0 
25,067 16 2 
52,015 6 10 



6,877 8 0 
13,988 11 4 
4,576 15 5 
3,540 16 5 
95 0 3 
328 13 0 
6,211 17 3 
10,588 6 0 
13,124 7 6 
13,937 6 3 



1,5- 



3 2 



4,929 14 0 
38,692 1 6 
18,032 6 6 



226,256 8 4 



REPAYMENTS. 



7 3 
5 11 



1,137 10 0 
62 10 10 
4,359 14 9 



Repaid. 

4,602 18 9 

Remitted. 

1,137 10 0 



3 13 0 
15 13 10 
220 18 11 
396 10 5 

300 0 0 
411 13 2 



148 3 9 
1,492 1 6 



680 11 0 
2 13 4 



Repaid. 

3,269 19 5 

Remitted. 

414 6 6 



BALANCE 

outstanding, December 31, 1856. 



5,400 0 0 
4,268 15 0 
19,277 6 5 
40,000 0 0 

5.000 0 0 
12,402 14 10 

3,920 0 0 

3.000 0 0 

223 13 3 
5,878 3 9 
10,000 0 0 
6,650 0 0 
9,850 0 0 



421 15 6 
37,200 0 0 
10,000 0 0 



} - 



173,492 8 9 



1,248 11 7 
1,025 10 0 
5,790 9 9 
12,015 6 10 
1,877 8 0 
1,585 16 6 
656 15 5 
540 16 5 



112 14 7 
191 15 7 
6,474 7 6 
3,787 6 3 



8,032 6 6 



43,339 4 11 



30{; 



lltttd MrAet 
d is Tic., a 



cap. 33, and other Acts, for One Tear, ending December 31, 1856. 





£ s. d. 


£ «. d. 


By Amount repaid within the Year, Principal, . . : 


4,602 18 9 




Ditto, ditto, Interest, ..... 


3,269 19 5 




By Amount remitted. Principal, ...... 


1,137 10 0 




Ditto, Interest, ....... 


414 6 6 








1,551 16 6 


By Balance outstanding, Principal, ...... 


173,492 8 9 




Ditto, Interest, ........ 


43,339 4 11 








216,831 13 8 






£226,256 8 4 



J ohn Tbimmee, Accountant. 
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(A 3.J-A Statement of Loans made by the Commissioned, of Public Wobks in I R 



omhissionbhb ot Public Woeks in Jutland, mama > 
s out of the Consolidated Fund, the Repayments withi^ 



PURPOSE OP LOAN. 



I BALANCE 

Uver- outstanding, January 1, 1850. 



1174 Antrim County, 

1175 Ditto, 

1878 Ditto, 

1379 Ditto, 

1380 Ditto, 

1381 Ditto, 

1382 Ditto, 

1883 Ditto, 

1511 Ditto, 

1632 Ditto, 

918 Armagh. County, 



• ^BaUyoasfle to Ballymena, by Glen- 

' ^ a F ycast1 ' 6 10 Bushmills, by Clonchor, 

. Road, Colerame to Portrush, . 

Road, Ballymena to Cnshendall, 

Road, Ballymoney to Portrush, 

Completing ditto, ... 

Road, Ballymoney to Cusliendak ! 
r«i’ u ymena t0 Port Slenone, . * 

Road, Ballymena to CushendaU, by Olenari S 
Road, Larne to Camckfergus, . 

Road, Stewartstowu to Antrim, 

Road, Lurgan to Lisbum, 

Road, Tanderagee to Portadown, 

Road, Lurgan to Antrim, 

Road, Lurgan to Stewartstown,' ' 

Road, Ballynary to Clancore, . 

Road, RiohhiE to Dungannon 
Road, Portadown to Clmrlemont, 

Road, Bailieboro' to Kingsconrt, 

Road, Fermoyle to CaUerbollo-, 

Ditto, Ditto, 

Repairing Pier at Ballyvaugbnn, 

Road, Kauturk to Limerick, 

Road, Kauturk to Killamey, 

5”^' Middleton and Cloyije to Wliitegate! 

5' ° ad ’ Ralcai'a Cross to Guidore, . b 
Part of Road, Eathmelton to Eossnakill, .’ 

• « 

Rebuilding Old Bairn Bridge, 

Road, Lisbellaw to Brookborougli, .’ 

2 Baliygar to Castlerea, (198 porches), 

Road, Roscommon to Dunmore, ’ 07 

Road, Atlienry to Tnam, . ' 87 

n^T 9 ^? 38 ? iver of Buuowen, ! ' 

Road, Bolhnasloe to Ahascragli, 

Bridge at Coolospuddane, 

Road, Fahybeg to Nile Lodge, ' ' 

Sewerage Works in Town of Galway 
Completing Works at Salt Hill, ' ’ 

Road, Cahcrciveen to the Quay 
Completing imfinislied Relief Works! ' 
Road, Askeaton to Limerick, . ’ 

wad, Limerick to Askeaton, 

1 or completing the Ashbourne Road', ' 

iTJ’ ^S enck t0 Kil “^ock, . ’ ■ 

Road, Kilfinane to Tipperary 

Ditto, ; ; • 

Ditto to Brutf, . 

Road rt tt0 to Elco “>mon, . 

Road, Cappamore to Etnly, 

Road, Pall as green to Cappawliiie, ' 

n a’ ?, menck t0 CharleviHe, . 

Road, Adare to BaUinganr, 

Road, Limerick to Croom, 

Road, Limerick to Askeaton, ’ ‘ * 

K ?f erick t0 Ballaskenry, ' * 

Road, Askeaton to Limerick, . 

Road, Limerick to Pallaskeiy, ' ' 

Road, Limerick to Askeaton, . 

S ourt Bridge to Rathkeale, 

Road, Doon to Newport 

Road, Newcastle to Kilmallock,' | ' 

K S ewcastle t0 Newmarket, 

Road, Newcastle to Listowel, . . 

Rn»d' p 6 * a f t '? T t0 ffil “alJock, ' 

Road, Bruff to Newport, . 

& 5 * Buttevant, ‘ 

Road, Galbally to Limerick ’ 

Road, B allinlanders to Permoy,' 

Road, Cappamore to Limerick, * * 

5°"*- £™enck to Rathkeale, . ' ' 

Road, Rathkeale to Askeaton 

Dunenok to Waterford, . * ' 

n ^ellasgroen to Emly, 

Nonane to Tippermy, . ' 

oad, Boon to Cappamore, 

Road, Bruff to Croom, . ' 

Road, Croom to Adare, . 

Road, Limerick to Tralee, 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



(A 3.) — A Statement of Loans 



mo 

2230 

1250 

1231 

1430 

1437 

1438 
1489 

1440 

1441 

1248 

1249 

1250 

1251 
1387 
1515 
1385 
13§0 
1452 
1455 
1158 
1221 
1302 
1371 

1442 

1254 

1255 

1256 

1257 

1316 

1317 

1318 
1310 
1368 

1443 

1444 

1445 

1446 

1447 
1405 
14C0 
1407 



NAME OP PARTY. 



Longford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Louth County, . 

Meath County, . 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Queen’s County, 
Ditto, 

Ditto, 

Ditto, 

Sligo County, 
Ditto, 

Tipperary County, 
Ditto, 

Ditto, 

Ditto, 



1104 

1165 

1100 

1167 

1168 
1109 

1237 

1238 

1239 

1241 

1242 

1304 

1305 

1300 

1807 

1378 

1374 

1448 

1449 
1487 
14S8 
1510 



Ditto, 

Ditto, 

Ditto, 

Wexford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wicklow County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, . 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Newry N; 

Company, 

Portrnsli Hartai 

rectors, 

Ditto, 

Trustees of Limerick 

Roads, 



:ation 

uirDi- 



PURPOSE OP LOAN. 



Over- 

payments. 



BALANCE 

outstanding, January 1, 1856. 



Principal. 



Construction of Roads, Barony Moydow, 
Ditto, Ditto, Abbeyshrale. 

Ditto, Ditto, Gran ard, . 

Ditto, Ditto, Longford, 

Ditto, Ditto, Eathdine, . 

| Road, Dundalk to Carrickmacross, . 

I For completion of unfinished Relief Works, 
Road, N avail to Kingscourt, 

Road, Kingscourt to Dundalk, . 

Road, Granard to Navan, . 

Road, Kingscourt to Moynalty, ’ 

Road, Navan to Ardee, 

Road, Atliboy to Navan, . 

Road, Strand Bridge to Tolerton, . 

Road, Ardentackle to Killeslian, 

Road, Rosenna to the Douglass Bridge, 
Road, Ardentackle to P. Browne’s House 
Completing the "Victoria Road, . 

Road, Ballymonte to Boyle, 

Road, Roscrea to Portumna, . ! 

Ditto, Ditto, 

Road, Nenagh to Killaloe, 
i Road, Newport to Borrisoleigh, . 

1 Mullingar to Rocliford Bridge, 

Road, Tyrrellspass to Ballymore, 

Road, Mullingar to Ballymahon, 

Road, Granard to Oldcastle, . 

Road, Moate to Ballycumber, . 

Road, New. Ross to Wexford, . 

Road, New Ross to Nash, Tinterne, &c. 
Road, Enniscorthy to Oulart, . 

Ditto, Ditto, 

Road, Cahore to Enniscorthy, . 

Road, Wexford to New Ross, . 1 

Road, Enniscorthy to Kilkenny, 

Road, Tinahely to Gorey, 

Bridge on Road, Taglimon to Kilmore, 
Road, Enniscorthy and Taglimon to Kilmore 
Road, Enniscorthy to Bagnalstown, . 

Road, Wexford and Taghinon to New Ross, 
Road, Ferns to Bagnalstown, . 

Road, from the Sea to Enniscorthy, ' 

Road, Camew to CloughaH, 

Road, Compile to Wexford, 

Budding a Bridge over Road, Oulart to 
Enniscorthy, ■ . 

Completing Road, Oulart to Ennis 

corthy, 

Road, Wexford to Duncormack, 

Road, Enniscorthy to Kilmuckridge, 

Road, Compile to Enniscorthy, 

Road, Blessington to Naas, 

Road, Blessington to Wicklow, ' ] 

Road, Kelshabeg to Lady Hutchinson’ 

new road, 

Road, Kelshabounds to Kiltegan, ! 

Road, Donard to Snugboro’ Bridge, ! 

Road, Donard to the Glen of Imaal, 

Road, Camew to Ballinagate Bridge, 

I Road, Rathdrum to Tinahelv, . 

Road, Kiltegan to Wicklow, " . 

I Road, Blessington and Naas to Wicklow, 
Road, Balhnabarna Bridge, and Rive 
Dereen, . 

Road, Ballinabama and BaUineddin,' 

Road, Crossford to Rathshanmore, . 

Road, Wicklow to Ronndwood, 

Road, Ballingnile Bridge to Talbotstown, 
Road, Baltinglass and Rathdrum to Wiok 

low 

Road, Rathdram to Tinahely 
K’ ® aU r“ Bridge to Ballygo'bliin 
Road, Tynte Park and Carrigower Bridge, 
Road, Inshtown and Kilpoole, . fa 
Road, Carnew to Rathdrum, . ’ 

Road, Carnew to Wicklow, . * 

Road, Baltinglass to Rathdrum, ' ' j 

Road, Baltinglass to Bumbohall, 

Road, Camew to Tullow, . . \\ 

Extension of Cana], 

Protection of Pier and Harbour, 

Ditto ' 

For Improvements, .... 



184 10 10 
00 10 5 
202 10 7 



20S 12 11 
320 9 5 
23 1!) 7 
280 19 8 
40 12 0 
471 10 10 
82 4 2 
111 17 8 
123 2 0 
70 1 11 
34 4 3 
183 10 7 
737 0 1 
333 0 10 
40 14 6 
20 17 7 
5 11 11 
11 14 2 
81 13 0 

59 1 10 
84 0 1 

180 8 0 I 

60 12 10 



108 2 1 
38 0 10 
54 7 10 
10 13 1 



107 10 9 
30 13 8 
172 10 11 
196 10 8 



95 10 0 
508 10 5 
286 15 2 
03 0 2 
150 12 4 
191 11 3 
34 7 9 
143 11 10 
83 7 11 
164 8 0 



0 19 8 
0 16 0 
4 13 11 



0 18 
10 13 

1 17 

2 10 8 



2 19 11 

0 13 11 

1 14 
1 11 



3 14 
7 15 
l 19 



3 10 II 
0 10 11 
3 13 0 
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_ BALANCE 

outstanding, December 31, 135G. Over- 
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1053 
1055 
1000 
1060 
1007 
1000 
1173 

1387 
1300 

1071 

1049 

1054 

1004 
1070 

1388 

1050 
1391 
1050 

1057 
1302 

1005 

1058 
1050 
1008 

1072 
1052 



1005 

1011 

1010 

1018 

1020 

1025 

1037 

1109 

1113 

1156 

1212 

1214 

1191 



073 

080 

3013 

1024 

1038 

1048 

1007 

1170 

1180 

1207 

1217 



NAME OF PARTY. 



PURPOSE OF LOAN. 



LimerickBridge Com- 
missioners, . 

Bev. P. Fleming, 
Bov. Thomas Buriy, . 

Bev. James Doheny, . 
Bev. James Sheahan, 

Bev. James Crawford, 

Annalong Pier, 
Ballycotton Pier, 
Ballinakill Pier, 
Belmullet Canal, 
Buuowen Pier, . 

■ Ballyness Pier, . 
Ballinagaul Pier, 
Barren Pier, . 
Ballywslter Pier, 
Brandon Pier, 

C our town Pier, 
Carlingford Pier, 
Ciaddagh Pier, . 

. Clogher Head Pier, 

| Cusliendnll Pier, 
Dingle Pier, 
Duncannon Pier, 
Greystones Pier, 
Kilkieran Pier, 
Kilmore Pier, . 
Knightstown Pier, 

I Iulmalceelogue Pier, 
Mountclmrles Pier, 
Newcastle Pier, 
Portnablahy Pier, 
Slade Pier, 

Skull Pier, 

Tarrea Pier, 

Ventry Pier, 

Commissioners of 
Public Works, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Construction of Floating Docks, 

Completing Malalnde Chapel, . 

Enlargement of Homan Catholic Chapel 
at Bantry, 

Galleries to Boman Catholic Chapel at 
Dunmanwny, 

Completion of Boman Catholic Chapel in' 
united Parishes of Kiimn«ok 0 „ 
Kilfaugherabeg, 

Erection of Presbyterian Church, Lon- 
donderry, 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Drainage, &c. : — 



Annagh District, 

Alick District, 

Blackwater District, . 
Borrisokanc District, . 
Ballycowon District, . 
Broitdlongh District, . 

Boley District, . 
Borris-in-Ossory District, 
Boyne District, . 
Bollinamore and Ballycon 
Ballyhay District, 

Brosna (Ferbane) District, 
Ballinhassig District, . 
Ballyteigue District, . 
Ballycasey District, . 
BaUinderry District, . 
Burren District, 

Balia District, . 
Ballinahown District, . 
Boardsmill District, . 
Ballinaskea District, . 
Ballynakill District, . 
Clonakilty District, . 

Cork Slob District, 
Canigower District, . 
Canigaus District, 

Ctimmboy District, . 
Cuilmore District, 

Camcloon District, 

Castlebar Lakes District, . 
Carbury Mill Stream District, 
. Carrowmore Lakes District, 
Glonlost District, 

Cappagh District, 

Comogue District, 
Castlebernard District, 
Cavetown District, . 
Curragha District, 

Coolaney District, 
Castlemartyr District, 

Ci'Oghan District, . 
Crosslough District, . 

Cahore District, 



[1836. 

(A 3.)— A Statement of Loans made lytte 



payments. 



BALANCE 

outstanding, January 1, 1856. 



tell District. 



1,807 13 2 
1,117 3 0 
143 15 0 



152 1 11 
1,008 I 
589 1 0 
004 10 



020 8 4 
100 3 4 
000 0 0 
1,803 0 0 
770 17 (1 
002 0 8 
757 17 5 
1,870 5 0 
3LG 8 3 



400 12 2 
1,001 12 0 
000 0 0 



1,720 12 0 
2,480 1 11 
0,030 11 0 
4,730 0 () 
403 0 10 
1,041) L 7 
1,035 17 1 
7,305 10 5 
15,120 11 0 
137,378 0 O 
448 17 4 
03,000 0 0 
0,744 17 1 
10,800 10 0 
2,185 13 4 
740 10 0 
15,380 0 11 
15,140 5 0 
5,722 7 4 



9,108 18 0 
5,920 7 11 
2,081 0 1 
2,047 2 2 

291 0 0 
238 4 10 
277 7 7 
610 0 0 
703 12 8 
1,034 0 G 

11.500 0 0 
2,903 14 0 

13.500 0 0 
1,808 12 0 

194 0 0 
4,531 10 7 
4,940 0 0 
3,180 5 5 
352 0 (l 
1,408 15 10 



124 8 2 
101 1 7 



307 18 4 
010 7 10 
24 4 11 
00 10 1 



3,853 .17 4 
18,100 14 8 
70 5 4 
7,020 0 7 
030 1 0 
3,072 10 0 
385 17 0 
44 17 8 
1,524 7 3 
1,001 7 4 
280 11 0 
288 8 5 
80 11 11 
34 19 11 
1,277 14 11 
030 7 3 
101 5 11 



42 7 1 
110 7 2 
1,171 14 4 
154 14 3 
1,500 1 10 
112 9 0 
38 7 11 
272 13 3 
118 1!) 10 
191 13 8 
34 0 11 
88 7 8 



. Amount 
issued -within 
the Year. 



1,000 

3,302 
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Commissioners of Public Worta, &c continued. 



Interest 

accrued within 

the Year. 



1C 5 C 
13 13 1 



£ s. 


d. 


08,825 7 


8 


304 10 


L0 


724 8 


2 


071 1 


7 


002 13 


G 


000 7 


4 


457 5 


0 


1,758 0 


4 


371 1 


G 


1,897 13 


2 


1,117 3 


0 


143 15 


9 


301 8 


0 


481 0 


8 


009 2 


1 


102 1 


11 


1,01)8 5 


3 


003 15 


0 


004 10 


3 


105 4 


9 


1,000 0 


0 


1,345 3 


11 


020 8 


4 


177 7 


0 


000 0 


0 


1,803 0 


0 


770 17 


0 


002 0 


8 


757 17 


5 


1,870 5 


0 


310 8 


3 


148 15 


2 


409 12 


o 


1,110 15 


0 


000 0 


O 


2,000 15 


4 


2,038 9 


11 


0,308 0 


4 


5,049 7 10 


427 11 


0 


1,115 17 


8 


2,052 0 


8 


7,500 3 


0 


18,074 8 


4 


180,301 17 


0 


528 2 


8 


79,801 18 11 


7,383 18 


7 


13,030 11 


l> 


2,571 10 10 


700 8 


2 


10,013 17 


2 


17,054 18 


2 


0,008 18 


10 


1,029 13 


8 


013 3 


0 


252 4 


0 


10,380 13 


8 


6,550 15 


2 


2,842 15 


0 


2,170 5 


3 



79 14 

3(10 18 8 I 
252 11 
327 17 
647 0 11 
745 10 0 I 
2,050 7 
14,000 2 
3,118 8 
19,137 10 
1,1)81 1 
232 13 8 
4,804 12 10 
5,008 10 10 | 
3,377 19 
380 0 11 
1,507 . ' ‘ 



REPAYMENTS. 


BALANCE 

outstanding, December 31, 185G. 


Principal. 


Interest. 


Principal. 


Interest. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


- 


- 


54,000 0 0 


14,825 7 8 


~ 




305 14 5 


50 5 0 


~ 


10 0 0 


000 0 0 


100 8 2 


~ 


- 


010 0 0 


101 1 7 


40 0 0 


- 


400 0 0 


1G2 13 0 


250 0 0 


_ 


250 0 0 


150 7 4 


147 0 0 


10 5 0 


294 0 O 








1,753 0 4 




52 7 4 


13 13 1 


305 1 1 




100 15 2 




1,007 18 0 




124 2 0 




003 0 0 




15 10 0 


- 


127 10 3 


_ 


55 18 4 


- 


335 10 2 


_ 




- 


481 0 8 


_ 


102 0 4 




807 1 0 




1C 18 0 


- 


135 3 11 


_ 


- 


- 


1,908 5 3 


_ 


S7 0 4 


14 14 0 


501 10 8 


_ 


110 15 1 


- 


503 10 2 


_ 


36 14 4 


- 


128 10 5 


_ 




- 


1,500 0 0 


- 


140 0 4 




1,105 14 7 




130 4 0 




487 4 4 




10 18 0 


8 4 2 


149 5 4 




100 0 0 


- 


600 0 0 


_ 


207 0 0 


- 


1,000 0 0 


- 


85 13 0 


— 


685 4 0 


— 


35 4 4 


_ 


027 2 4 


_ 


84 4 2 


- 


073 13 3 


- 


107 10 0 


— 


1,078 15 0 


— 


35 3 2 




231 5 1 


_ 


f 148 15 1 


) 






\ 0 0 1 


1 " 










409 12 2 




223 10 0 


55 3 0 


838 2 0 


- 


110 0 0 




880 0 0 








1,720 12 9 


280 2 7 






2,480 1 11 


140 8 0 






6,030 11 0 


3U7 18 4 






4,730 0 0 


U10 7 30 






403 6 10 


24 4 11 


274 17 0 


10 18 2 


774 4 1 


55 17 11 






1,035 17 1 


310 9 7 






7,395 16 5 


178 7 1 




3,588 8 2 


15,120 11 0 


205 9 2 






161,878 0 0 


24,423 17 0 


_ 


_ 


418 17 4 


70 5 4 


_ 


_ 


00,500 0 0 


10,301 18 11 


_ 


_ 


0,744 17 1 


080 1 0 




3,072 10 0 


10,800 15 0 








2,185 13 4 


385 17 0 






745 10 0 


4-1 17 8 




_ 


15,380 0 11 


1,524 7 3 


35 10 4 


_ 


15,110 9 2 


2,008 12 8 


_ 


_ 


5,722 7 4 


280 11 0 


_ 


_ 


1,041 5 3 


288 8 5 




_ 


523 11 7 


89 11 11 


_ 


_ 


217 4 7 


34 10 11 


_ 


_ 


0,108 18 0 


1,277 14 11 






6,920 7 11 


030 7 3 


_ 


_ 


2,081 9 1 


101 5 11 


_ 


- 


2,047 2 2 


123 3 1 


08 10 3 


10 18 2 






258 18 9 


_ 


32 10 3 


18 9 8 




_ 


238 4 10 


14 0 5 




_ 


277 7 7 


50 0 7 




_ 


510 0 0 


31 0 11 


207 5 0 


_ 


400 7 8 


42 7 1 




_ 


1,034 0 0 


110 7 2 




_ 


12,500 0 0 


1,550 2 0 




_ 


2,003 14 6 


154 14 3 


12,408 11 11 


_ 


4,803 17 7 


1,835 7 1 




_ 


1,808 12 0 


112 9 0 






104 5 0 


38 7 11 




_ 


4,531 10 7 


272 13 3 




_ 


4,940 0 0 


118 19 10 




_ 


3,180 5 5 


101 13 8 




31 10 3 


352 0 0 


2 4 8 


- 




1,408 15 10 


88 7.8 



Over- 

payments. 



1000 

1000 

1007 
lOiiU 
1173 
13»7 
1390 

1071 

1049 
1054 

1004 
1070 
1388 
1030 

1301 

1050 

1057 

1302 

1005 

1058 
1050 

1008 

1072 



1380 

1172 

1002 



1005 

1011 

1010 

1018 

1020 

1025 

1037 

1100 

1113 

1150 

1212 

1214 

111)1 

1305 

1410 



lit. written off toclote. 



973 
- 080 
1013 
1024 . 
1038 { 
1043 1 
1097 

1179 

1180 
1207 
12)7 

i 007 



1 Prln.remltle*l,£2i>; Sr. 



Prlo., £19,400 111. 1H 
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[1856. 



No. 

of Loan. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


Over- 


BALANCE 

outstanding, January 1, 1356. 




! 




payments. 


Principal. 


Interest. 



1010 

1021 

1029 

1209 

1219 

1178 

1180 



1012 

1022 

1031 



1007 

1008 
1023 
1032 
3035 
1042 
1047 
3082 
1210 
1211 
1213 
1218 
1220 



1017 

1083 

1040 

1041 
1215 
1019 



1000 

1014 

1026 

1048 

977 

1009 

1189 

1030 

1404 



Commissioners of 
Public Works, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Drainage, &c .—continued. 

Derrylin District, 
Drumbomiuy District, 
Dungobnan District, . 

Deel District, 

Dunkellin District, . 
Dunmore District, 
Derryholmes District, 
Drumcliff District, 

Dunmornn District, 

Eslin District, . 

Fergus District, . 

Foranwell District, 

Fane District, . 

Gorteen District, 

Garr District, 

Glyde District, . 

Glenariff District, 

Hind District, 

Hermitage District, 

Headford District, 

Inny District, . 

Kilbride District, 

Kolmurry District, 

Kill District, 

Kilcock District, . 

Kinmeen District, 

Kihnaganny District, 

Killinror District, 

Kilmaine District, 

Kilbeggan District, 

IGlmannock District, 

Keenagh District, 

Lough Neagh District, 
Leesboro' District, 

Longford District, 

Lorrha District, 

Lough Gora District, . 

Lough Oughter District, 
Loughans District, 

Lough Crew District, . 

Lough Corrib District, 

Lough ua Saggavt District, 
Lough Dalla District, 

Lavally District, 

Lough Mask District, 

Lisdttfi' District, 

Lough Lannagh District, . 
Miles and Templehryau District, 
Mullawn District, h 

Moyour District, 

Mullafarry District, 

Maghera District, 

Moyne and Crosspatrick Distrii 
Monivea District, 

Nobber District, 

Owenkeagh District, . 

Oranhill District, 

Owenabrockngh District, 

Qum District, 

Ked Bog District, 

Batooragh District, 

Bonn and Blackriver jjistn 
Bath or Clooneen District, 
a nan drum District 
Sow District, 

Shanagolden District, ’ 

Shandon District, 

Strokestown District, *. 

Sln-ule District, . 

Shinrone District, 

Saleen Longh District, 
Tawnawoggawn District, 
lurloghmore District, 
Templemore District, 

Wilkinstown District, 
Wottonstown District, 
lough al District, 

Deduct Transfers, 



District, 



£ s. a. 

053 0 0 
276 11 3 
8,087 1 10 
11,490 17 4 
27,800 0 0 
34,390 19 0 
0,004 2 5 
3,840 12 0 
4,519 3 10 
1 



~ ,983 
30,40!) 
3,111 



2 4 
2 0 
05 35 (t 
2,146 18 8 
3,067 8 9 
8,301 14 2 
1,845 4 4 
10,809 3 11 
241 12 0 
708 4 7 

34.000 0 0 
2,073 10 9 

023 4 11 
1,090 0 0 
1,590 2 1 
208 13 2 
0 , 53 !) (1 0 
40,805 0 0 
4,243 4 11 
10,750 0 0 
3,707 .18 0 
7,400 17 4 
131, 0U0 O O 
4,028 0 0 

28.000 0 0 
2,304 10 3 

10,300 0 0 
70,500 O 0 
1,104 O 0 
3,503 19 8 
104,125 10 10 

100 0 O 

2,480 8 4 
13,020 8 4 

50.000 0 o 
1,515 3 5 

15,022 i) 0 
1,203 8 0 1 
304 12 4 | 
3,185 10 5 
099 13 0 
1,24!) 1 8 
252 13 9 
14,213 2 0 
6,134 3 4 
1,028 2 0 
1,471 10 2 
290 15 11 

14.000 0 {) 
70.! 14 5 
508 3 0 

19.70S 5 9 
0,071 0 4 
051 8 3 
8,409 10 4 
4,772 4 7 
020 8 8 
29,717 0 0 
23,361 0 0 
7,338 15 11 
2,918 19 l 
1,110 17 11 
18,026 10 2 
3,178 3 2 
1,270 6 1 
202 13 0 
19,430 0 (I 



£ s. d. 

78 15 8 

10 1!) 3 

858 8 10 
271 12 5 
3,27!) 0 10 
4,410 0 1 
357 0 3 
192 13 3 
203 11 1 
397 0 0 
4,383 10 5 
181 0 10 
118 13 3 
108 6 0 
184 10 5 
2,998 13 10 
203 3 9 
2,215 3 10 
12 2 4 
42 0 0 
3,007 3 7 
721 7 9 
37 0 8 
304 14 1 
00 13 2 
12 11 0 
1,035 0 10 
5,784 1 2 
1,200 10 0 
2,321 12 3 
032 0 5 ' 
921 18 2 
13,431 18 1 
031 1 0 
3,062 18 0 
409 14 11 
1,079 16 8 
8,709 9 5 
34 7 9 
15!) 0 0 
19,361 30 2 
22 0 7 
14!) 4 1 
1,19!) 18 9 
0,107 13 7 



1,797 13 
711 8 

08 O 



1,014,038 3 10 



30 11 4 
2,123 4 0 
343 15 0 
30 3 4 
499 3 0 
008 17 3 
37 0 0 
3,810 7 3 
3,078 10 4 
580 7 8 
177 10 10 
50 1 10 
5,207 8 11 
04 12 6 
70 14 2 
25 13 0 
2,520 9 9 



3,732 0 0 
3,000 0 0 



3,991 0 10 j 
2,000 0 1 j 



5,500 0 0 1 
1,320 3 5i 



1,460 13 10 I 
4,675 17 10] 



18,000 0 0 
803 8 2 
500 0 0 

2,000 0 0 

3,500 0 0 



3 811,514,038 3 10 1 178,050 17 8 1 110,807 2 4 
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1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Commissioners of Public’ Works, See.— continued. 
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Interest 

accrued within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1856. 


Over- 


No. 
of Loan 


— 


Principal. 


Interest. 


Principal. 


Interest. 


payments 


£ s. d. 

],000 10 8 
1,420 10 0 

1,542 19 5 

330 9 1 
1,499 2 6 

834 12 9 

299 5 1 
0,751 8 0 

1,134 7 1 

000 5 0 
2,410 1 0 

0,732 3 2 

2(10 8 11 
2,374 8 2 

022 O 2 
572 3 11 

801 15 4 

191 8 1 

592 14 2 
937 2 4 

770 10 7 


£ s. d. 

800 10 2 
293 4 0 
0,445 10 8 
11,708 9 9 
35,811 17 0 
43,230 9 10 
0,321 8 8 
4,039 0 0 
4,772 14 11 

8.330 12 1 
40,895 18 2 

3,292 12 4 
214 8 0 
2,255 4 8 
3,251 19 2 
15,201 13 10 
2,098 8 1 
22,020 10 11 
253 15 1 
810 5 4 
44,000 0 1 
4,721 7 11 
000 14 7 
1,304 14 1 
1,085 15 3 
221 4 8 
8,035 O 8 
57,324 19 0 
5,503 15 5 
25,044 5 0 
4,340 5 2 
8,082 0 7 
108,183 0 1 
5,412 9 2 
32,727 5 7 
2,714 14 2 
19,040 1 8 
85,170 10 11 
1,528 7 9 
2,003 0 2 
198,219 9 2 
122 0 7 
2,029 12 5 
10,907 4 8 
59,482 1 9 
1,592 11 2 
18,034 0 3 

1.330 8 3 
322 10 4 

3,001 5 2 
741 15 9 
1,317 17 4 
303 O 8 
16,732 19 8 
5,845 11 9 
1,080 2 11 
1,820 1 8 
018 0 5 
14,347 18 4 
740 1 7 
538 14 10 
23,133 0 1 
0,415 1 10 
090 11 7 
8,908 19 10 
5,032 9 11 
057 14 8 
39,200 1 11 
27,370 12 8 
7,919 3 7 
3,000 9 11 
1,175 10 9 
23,893 10 1 
3,242 15 8 
1,352 O 3 
228 0 0 
22,741 0 4 


£ s. d. 
487 14 0 
2,251 9 4 

406 0 8 

8,810 4 0 

31,598 1C 3 
2,833 10 9 

1,440 0 0 

11,196 17 0 

58 3 10 
33 15 2 

57 .18 2 

1,471 18 3 

18,G83 0 10 
2,704 12 10 
178 8 0 


£ s. d. 
: 

z 

2,998 13 10 

721 7 9 
304 14 1 

1,035 0 10 
“ 

5,207 8 11 


£ s. d. 

300 0 O 
270 11 3 
6,335 12 C 
11,490 17 4 
31,532 0 O 
36,084 18 4 
5,004 2 5 
3,840 12 9 
4,519 3 10 
7,033 0 1 
40,469 2 4 
3,111 2 0 
95 15 0 
2,140 18 8 
3,067 8 0 
12,293 0 0 
1,845 4 4 
10,050 0 0 
241 12 9 
708 4 7 

39.000 0 0 
4,000 0 2 

023 4 11 
1,090 0 O 
1,500 2 1 
208 13 2 
0,099 10 10 

10.047 1 7 

4.243 4 11 
22,488 0 0 

3,707 18 0 
7,400 17 4 
140,090 0 0 

2.047 11 5 
28,500 0 0 

2.304 10 3 
17,300 0 0 

74.000 0 0 
1,494 0 0 
2,003 10 8 

170,079.10 10 
100 0 0 
2,480 8 4 
4,250 0 0 

51.000 0 0 
1,515 3 5 

15,404 5 8 
1,2C3 8 6 
270 17 2 
3,185 10 5 
609 13 0 

1.243 1 8 
252 13 9 

14,305 4 7 
6,134 3 4 
1,028 2 5 
1,471 10 2 
290 15 11 

14.000 0 0 
703 14 5 
508 3 0 

20,208 5 9 
4,599 8 1 
651 8 3 
8,409 10 4 
4,772 4 7 
620 8 8 
16,119 19 8 

23.304 0 0 
4,544 3 1 
2,918 19 1 

941 9 5 
18,620 10 2 
3,178 8 2 
1,275 6 1 
202 18 0 
10,435 0 0 


£ s. 

78 10 8 
10 13 3 
858 8 10 
271 12 5 
4,279 17 0 
5,845 10 10 
357 0 3 
102 13 3 
253 11 1 
397 0 O 
5,020 15 10 
181 9 10 
118 13 3 
108 0 0 
184 10 0 

253 3 9 
2,551 12 11 
12 2 4 
42 0 9 

5.100 0 1 

37 9 8 

95 13 2 
12 11 0 

0,784 1 2 
1,200 10 6 

3.100 5 0 
032 0 5 

1,221 3 3 
19,183 0 1 
531 1 0 
4,227 5 7 
409 14 11 
2,340 I 8 
11,179 10 11 
34 7 9 
100 0 0 
20,093 18 4 
22 0 7 
149 4 1 
1,400 7 8 
8,482 1 9 
77 7 9 
2,011 10 9 
70 19 9 
18 7 0 
415 14 9 
42 2 3 
74 15 8 
50 0 11 
2,309 10 11 
711 8 5 
58 0 6 
348 5 0 
327 10 6 
847 18 4 
42 7 2 
30 11 4 
2,924 19 4 
343 15 0 
39 3 4 
499 3 0 
860 6 4 
37 6 0 
4,403 1 5 
4,015 12 8 
580 7 8 
177 10 10 
56 1 10 

64 12 0 
70 14 2 
25 18 0 
3,300 0 4 


£ S. <*. 


974 

076 

1010 

1021 

1029 

1209 

1210 
1178 
ll-«) 

919 

908 

078 

1252 

900 

009 

1004 

1423 

917 

022 

1036 

3027 

9110 

9112 

910 

908 

975 

979 

1012 

1022 

1031 
1093 
1208 

889 

972 

1007 

1008 
1023 

1032 
1035 
1042 

1047 
1082 
1210 
1211 
1213 
1218 
1220 

904 
913 

1017 

1083 

1040 

1041 
1215 
1010 

807 
1003 
1015 

903 

804 

808 

905 
1028 

915 

018 

020 

000 

1008 

1014 

1026 

1048 
977 

1009 

1189 

1039 

1404 

805 


em 14 S Pita, remit. 
42,851 8 4 Prta. remit. 

BJMU. Pita, remit, 
*31,553 IS 3 Pita. nra. 

11,471 IS 3 Pita, remit. 

418,683 10d.Prta.wm. 
£3,794 18 10 Pita. wm. 
W70 8 0 Pita. remltU* 


40,559 4 0 
10 18 2 


1,850,124 4 7 
79 14 5 


108,050 3 11 
08 10 3 


10,500 0 1 
10 18 2 


1,010,252 17 0 


205,019 10 1 


230 2 8 








108,581 7 . 8 


19,579 7 11 


1,510,252 17 6 


205,019 10 1 


230 2 8 








Bemitted, 




93,084 0 8 
















Nett Inpayments, 


14,997 1 0 


10,508 9 9 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[ 1856 . 



The Account of the Commissioners of Pu BL)c Y^r mE 



To Balance of last Account, viu.: — 

Lonns outstanding, • . . . 

Interest due, 

T °n IS w? S ° f • 1 ‘® Cou solidncea Fund to tl.o Commissioners for the Reduction of the w nl - , 

Debt by Commissioners of l’ublic Works, . . xeeaucuon 01 the National 

To Interest accrued within the Year, . ' | 

To Amount received in anticipation of Issues, , " " ' " 



Office of Public Works, Dublin, February 13, 1857. 



-6 *. rf. 

1,514,038 3 10 
178,050 17 8 






1,002,(380 i „ 


110,807 2 4 




40,548 0 4 




210 2 8 






*57, 585 a 4 




^85o!27nrV 



Statement of Loans by the Commissioners acting in execution of the Provisions 



(A 4.)— SHANNON 
of the Act 2 & 3 Viet. 



- 




on account up to the 


COUNTIES. 


Principal. 


Interest. 


Principal and 
Interest. 


In former 
Years. 


fluents. 

In the Year 
185G. 


Total 

Repayments. 


Limerick, 

Limerick, County of the City, ! 
Clare, . 

Tipperary, North Riding, ! 

Tipperary, South. Riding, 
Galway, 

Roscommon, 

King's County, . 

Westmeath, 


£ s. d. 
7,704 13 4 
2,051 3 7 
10,089 0 3 
13,405 11 1 
6,250 19 6 
39,071 3 3 
70,181 2 1 
13,402 7 7 
20,000 3 3 


£ s. d. 
1,517 3 5 
438 8 0 
2,828 14 11 
2,020 10 4 
875 10 3 
0,947 17 11 
15,040 8 0 
1,803 12 5 
3,087 0 3 


£ s. d. 
0,311 10 9 
2,489 11 7 
21,918 0 2 
15,522 10 0 
7,120 14 8 
45,010 1 2 
02,121 10 7 
15,200 0 0 
20,987 9 0 


£ s. d. 
0,311 10 0 
2,480 11 7 
21,918 0 10 
15,522 10 5 
7,120 14 0 
45,010 4 3 
83,045 0 3 
15,300 17 0 
20,987 0 0 


•£ s. d, 

3,850 C 1 
1 13 8 


£. >. d. 
0,311 16 0 
2,489 11 7 
21,918 0 10 
15,022 10 5 
7,120 14 0 
45,010 4 3 
87,405 10 4 
15,300 17 0 
20,988 14 2 



Office of Public Works, Dublin, February 13, 1S57. 



•Interest reduced by £02 15s., abatement 



(i5 ° 



NAME of tarty. 



41 

53 j 



113 
40 
. 52 



106 

123 

139 



PURPOSE OF LOAN. 



For Navan Turnpike Road, . 



County Meath, 

Corporation of the Eri dge aero J the Shannon at Portnmnn, . 

Commissioners of Wide Streets to improve Cork City, 

Ditto, . 

Mayo County, 

Ditto, . 

Kilkenny County 
Ditto, 

Galway Town, 



Ditto, 

To improve Court-House at Castlebar! 
lo improve Court-House at Ballinrok 
P° r Causeway at Thomastown, 

vr.uway Town, I pi ^decomei- to BaUinakill, 

Commissioners for a Rrirli™ o ’ at 1 * 1 ™ * 01 ’ Court-House, 
h. H. Mannsell B dg across the Shannon at Thomond, . 

” ’ ’ 2*”” 1 at Pi « s y. County Limerick, , 

1 o improve an Estate, County Ankrn 



“““‘“■‘“‘ciuers ior 
R. H. Maunsell, 

H. D. Crommelin, 

Commissioners fora Brid™ 10lm Vf 0vc an listate, County A: 

Limerick City, d ° f f, tb ® b T h . annon at Athlunkard, 

Commissioners for a Bridge at Tougha\ Llm T k *° 



BALANCES 

outstanding January 1, 1850. 


Principal. 


j Interest 


£ s. d. 


£ s. d. 


7,143 2 C 


3,004 8 11 


1,598 17 6 


- 


6,700 0 0 


5,967 13 0 


7.000 0 0 
186 1 3 

39 5 2 
90 5 10 
118 12 9 
0 18 2 
55,384 12 4 
912 19 10 
10,000 0 0 

6.000 0 0 
86 10 4 

10,000 0 0 


9,200 13 7 
143 3 4 
31 16 9 
21 0- 2 
27 15 7 
0 1 4 
16,296 4 4 
758 5 6 

6,727 19 11 
72 10 10 
8,683 5 4 


105,261 5 8 


60,934 18 7 
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1850.] COMMISSIONERS. OF PUBLIC WORKS, IRELAND. 

Issues and Repayments under Act 6 & 7 Viet., c. 44. 



By Balance clue to Loan Accounts, being for Amounts paid in advance of Issues 
By Payments into the Consolidated Fund by lodgments to Credit of Paymaster of Civil Services! 
Loans Inpayments, as per statement, viz. . ’ 

Principal, ..... 

Interest, . . . . !!!"’’’ 

By amount Remitted by Treasury Minute, viz.: 

Principal, ...... 

Interest, 

By Balance, viz.: — "****■ 

Loans Outstanding, Principal, .... 

Interest duo, • • . . 



£ s. 


d. 


11,907 1 


0 


19,003 0 


0 


93,584 0 


8 


10 IS 


2 


1,510,252 17 


0 


205,019 10 


1 



41 



Cr. 



34,505 10 0 

03,595 4 10 
1,721,879 13 7 



£1,850,274 12 10 



John Trimmer, Accountant. 



NAVIGATION. 

cap. 61, showing the Total Amounts certified to Grand Juries and to Individuals, and the Repayments 
31st December, 1856. 



COUNTIES — continued. 


Amounts certified. j 


Repayments. 


Total 

Repayments. 


j Principal. 


1 Interest. 


Principal and 
Interest. 


In former 


In the Year 
18S6. 


Longford, 

Leitrim, 

Mayo, .... 
Sligo, .... 

Loans, account of Counties, . 
Ditto, Individuals, . 

Total, . £ 


£ a. d. 
20,000 0 0 
39,181 2 1 
5,000 0 0 
5,181 2 1 


£ s. d. 
2,908 0 0 
*8,402 3 4 
700 15 2 
700 7 10 


£ s. d. 
22,908 G 0 
47,043 5 5 
5,700 10 2 
5,947 0 11 


£ s. d. 
22,922 3 1 
41,728 5 0 
5,745 17 11 
5,047 11 5 


£ a. d. 

2,189 11 7 
23 3 7 


£ a. d. 
22,922 3 3 
4.%017 17 1 
5,709 1 6 
5,947 11 6 


272,788 13 0 
0,480 2 11 


48,200 18 10 
388 8 3 


321,058 11 10 
9,608 11 2 


306,005 3 3 
9,003 2 0 


0,004 14 11 


312,729 18 2 
9,053 2 5 


282,208 16 11 


48,058 7 1 


330,927 3 0 


315,718 5 8 


0,004 14 11 


321,783 0 7 



on repayment made in advance. 



John Trimmer, Accountant. 



out of the Consolidated Fund,” pursuant to the Act 57 Geo. 3, c. 34, and subsequent Acts; showing the 
accrued, the Repayments within the Year, and the Balances outstanding on 31st December, 1856. 





Interest 
accrued 
within 
the Year. 


TOTAL. 


REPAYMENTS. j 


BALANCES 

outstanding December 31, 1850. 


No. 

of 


— 


Principal. | 


Interest. I 


Principal. 


Interest. 


£ s. d. 
178 10 5 

9 6 6 
1 19 1 

4 10 3 

5 19 4 

2,221 8 7 

. 240 13 2 
4 7 3 
401 1 11 


£ s. d. 

10,326 1 10 

1,598 17 6 

12,667 13 0 

16,200 13 7 
338 11 1 
73 1 0 
115 16 3 
152 7 8 
0 19 6 
73,902 5 3 
1,671 5 4 
10,000 0 0 
12,968 13 1 
163 8 5 
19,084 7 3 


£ d. 

1,143 2 6 
70 0- 0 


£ s. d. I 
[2,666 13 91! 
[ 337 15 2] 

6,000 0 0 


£ s. d. 
6,000 0 0 
1,528 17 6 
6,700 0 0 

7.000 0 0 
186 1 3 

39 5 2 
90 5 10 
118 12 9 
0 18 2 
55,384 12 4 
912 19 10 
10,000 0 0 

6.000 0 0 
86 10 4 

10,000 0 0 


£ s. d. 
178 10 fij 

l 

5.967 13 0 

9,200 13 7 
152 9 10 
33 15 10 
25 10 5 
33 14 11 
0 1 4 
12,517 12 11 
758 5 6 

6.968 13 1 ! 
76 18 1 

9,084 7 3 


4 

24 

53 

8 

13 

& 

28 

13 

40 

52 

43 

92 

87 

61? 

70' 

96 

106 

123 

139 


( Remitted per Art 18 4 ID 
1 Vic-c.es, MO. M. 

J Principal, £1,113 Br.G 3. ; 
N Inter«t,££,«HIW.9 i. 

1 Balance. £6/iu0; tram- 
V forced to CouclyMeatli. 


3,067 16 6 


159,264 0 9 


Repaid, 

70 0 0 
Remitted, 

1,143 2 6 


Repaid, 

6,337 15 2 

Remitted, 

2,666 13 9 


104,048 3 2 


| 44,998 6 2 


~ F 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 

[I8t 

Tle Account of the Comssiomns of Potlio Worn for late L 0J 



To Amount collected, as per foregoing Statement 
Principal, . 

Interest, . 



£ s. 


d. 


£ «• d. I 


70 0 


0 




6,337 15 


2 


MO? 15 2 | 



Offioe of Public Works, Dublin, February 13, 1857. 

(A 6.) An! Account String the to— and to-™, of tie ft— 
“ - — — : — — Grant 



receipt. 

To Balance brought from last Account, . 



Office of Public Works, Dublin, February 13, 1857. 



£ «. d. 
2,103 7 5 



£3,103 7. 5. 



Final 

Notice.1 



2 

40 

46 
3 
9 

17 

27 

62 

172 
175 
184 
189 

19 

33 

47 
51 

138 
15 3 
159 
161 

173 
179 

15 

29 



NAME OF DISTRICT. 



RECEIPT. 

1. Works Account. 



To Ardee, . 

Annagh, 

Alick, . 
Borrisokane, 
Borris-in-Ossory, 
Boyne, , 

Brosna (Perbane), 



x>ana, 

Ballynahown, 



Barren, . 
Cappagh, 
Comogue, 
Clonakilty, 
Cork Slob, 
C'a6tlebernard, 
Cavetown, 
Crogban, 
Castlemartyr, 
Coolaney, 
Crosslough, 
Bungolman, 
Deel. . 



and Ballyconnell, 



Carried forward, 



(A 7.) — RIVER 
Acts 5 & 6 Viet., c. 89; 9 Viet., c. 4 ; 



As Aooovnt of the Heohpts and EzpnmiTuitn of 



•Received for carrying on tlio Works. 



the 



From 

Commissioners of 
Public Works 
Loan Fund. 


Othor Rfecoipts. 


| TOTAL. 


£ s. d. 


£ s. d. 


£ j. d. 








Z 


— 


- 


— 


— 


_ 


— 


— 





6,000 0 0 


’ 


6,000 0 0 








— 


0 3 8 


0 3 8 


24,500 0 0 


307 7 8 


24,807 7 8 


1,000 0 0 


— 


1,000 0 0 


— 


— 


— 








3,802 9 6 


•'220 


3,804 11 6 


— 


— 


— 


— 


— 


' 


— 


— 




— 


— 





— 


— 


_ 


— 


— 









— 


35,302 9 6 


309 13 4 


35,612 2 10 
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1856.] COMMISSIONERS OE PUBLIC WORKS, IRELAND, 

out of the Consolidated Fund for one Tear, ended December 31, 1856. 



j - 

t 


By Amount paid into tie Paymaster of Civil Services’ Account in tie Bank of 


£ s. d. Cr. 






Ireland, being Repayments of Advances ont of Consolidated Baud by loans 

made by late Commissioners, as per Contra, 


6,407 15 2 





John Trimmer, Accountant. 



of Public Works, in the year ended December 31, 1856. 
Loans. 





EXPENDITURE. 


£ s. d. 


| £ s. d. 




By Amount expended pursuant to Act 1 & 2 Wm. IV., cap. 33 








By Amount transferred to Labouring Poor in repayment of sum advanced in 








1847 in aid of expenditure, Act 9 Viet., cap. 1, 


415 14 5 






By Balance carried to next Account, ..... 


- 


1,686 4 0 








£2,103 7 5 



John Trimmer, Accountant. 



DRAINAGE. 

8 & 9 Viet., c. 69; and 10 & 11 Viet., c. 79, &c. 



Commissioners of Public Works, in the Tear ended December 31, 1856, 



No. of 



Final 



NAME OF DISTRICT. 



Notice. 



EXPENDITURE. 



By Balance from 31st December, 1855, 



40 

46 
3 
9 

17 

27 

62 

172 
175 
184 
189 

19 

33 

47 
51 

13S 
153 .. 
159 
161 

173 
179 

15 

29 



1. Works Account. 
Fixed Projects. 

By Ardee, 

Annagh, 

Alick, 

Borrisokane, . 
Borris-in-Ossory, 

Boyne, 

Brusna (Perbane), . 
Ballyteigue, . 

Balia, 

Bally nali own, 

Ballinamore and Ballyconnell 
Burren, 

Cappagli, 

Comogue, 

Clonakilty, . 

Cork Slob, . 

Gastlebernard, 

Cavetown, . . 

Crogban, 

Castlemartyr, 

Coolaney, 

Crosslough, . 

Dungolman, . 

Deel, 



Carried forward . 



Expenditure 

Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


— 


£ s. d 


£ S. d. 


£ s. d. 


£ s. d. 


— ■ 




— 


151,727 15 6 


21 5 11 




21 5 11 




3 11 8 


— 


3 11 8 




807 IS 9 


— 


807 18 9 




18 3 


— 


1 8 3 




9 11 1 





9 11 i 




2 19 9 


— 


2 19 9 




5,747 1 9 


' 3,054 8 4 


8,801 10 1 




4,086 0 4 


— 


4,086 0 4 




267 19 9 


607 5 4 


875 5 1 




0 17 10 


— 


0 17 10. 




6,374 16 6 


6,557 15 4 


12,932 11 10 




13 1 1 


— 


13 1 1 




564 14 5 


503 2 8 


1,067 17 1 




0 16 6 


— 


0 16 6 




21 2 11 


— 


21 2 11 




0 14 7 


— 


0 14 7 




914 14 10 


349 5 3 


1,264 0 1 




0 16 3 


— 


0 16 3 




0 16 0 





0 16 0 




4 11 10 


— 


4 11 10 




0 15 7 


— 


0 15 7 




1 10 0 


— 


1 10 0 




5 7 8' 


* — 


5 7 8 




7 10 8 


— 


7 10 8 




18,860. 3 11 


11,071 16 11 


29,932 0 10 


151,727 15 6 



F 2 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



(A T.)_HITOe 
Acts 5 & 6 Viet., o. 89 ; 9 Viet, c . 4 



An Accotot of the Receipts and Expenditure of tiro Commissi,)!.® 



NAME OF DISTRICT. 



RECEIPT — continued. 



Works Account— Fixed Projects — continued. 



To Dunkellin, 
Derjylin, 
Drumcliflj 
Dunmore, 
Dtmmoran, 
Derryholmes, 
Eslin, . 
Pane, . 



Glyde, . 
Hintl River, 
Inny, . 
Kilmannock, 
Killimor, 
Kilbeggan, 
Kilbride, 
Kill, 

Kilcock, 

Kinmeen, 

Kilmaganny, 



Longford, 

Lough Gara, Ac., 
Loughs Oughter, Ac., 
Loughans, 

Lough Neagh, . 
Leesborough, 

Lavally, 

Lough Mask, Ac., 
Loughs Corrib, Ac., 
Lough Lannagh, 

Miles and Templebryan 
Monivea, 

Quin, 

Quoile, . 

Rath, or Cloneen, 

Rinn, Ac., 

Strokestown, 

Shrule, 

Shinrone, 

Sow, 

Shanagolden, 
Turloughmore, . 
Templemore, 

Toughal, 



Total Receipts— Eixed Projects, 



To Incidental Receipts, 



Carried forward, 



Received for carrying on the Works. 



Commissioners of , , _ 

Public Works Other Receipts. 

Loon Fuucl. 



35,302 0 6 



3,732 0 0 
134 14 6 



3,732 0 0 
134 14 6 



4,000 0 0 
3,991 5 10 



2,000 0 1 

5,500 0 0 



— 4,000 0 0 

4 7 0 3,995 12 10 

— 2,600 0 1 

— 5,500 0 0 



4,675 17 10 
2,738 0 0 
1,326 3 5 



4,742 14 6 
2,738 0 0 
1,326 3 5 



500 0 0 
2,000 0 0 
3,500 0 0 



500 0 0 
2,000 0 0 
3,711 1 2 



18,000 0 0 
853 8 2 
2,426 8 8 
500 0 0 
8,000 0 0 



2,446 9 9 20,446 9 9 

— 853 8 2 



2,426 8 8 
500 7 6 
8,108 14 4 



500 0 0 — 500 0 0 

5,086 0 6 104 10 7 5,190 11 1 



27 1 2 27 1 



£ 109,977 2 4 3,281 12 8 I 
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1858.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

DRAINAGE — continued. 

8 & 9 Viet., c. 69 ; and 10 & 11 Viet., c. 79, &c. 



of Public Worics, in the Tear ended December 31, 1856— continued. 



NAME OF DISTRICT. 



EXPENDITURE — continued. 
Works Account — Fixed Projects — continued. 



y Dunkellin, . 

Derrylin, 

Drumcliff, . . • 

Dunmore, 

Dmuuoran, . 
Derryholmes, 

Eslin, 

Fane, 

Fergus, 

Glyde, 

Hind River, . . • 

Inny, 

Kilmannock, . 

Killimor, 

Kilbeggan, 

Kilbride, 

Kill, . 

Kilcock, 

Kinincen, 

Kilmaganny, . 

Kconagb, 

Longford, 

Lough Gara, &c., 

Loughs Oughter, &c., 
Loughans, 

Lough Neagh, 
Lcosborougli, 

Lavally, .' 

Lough Mask, <kc., 
Loughs Corrib, &c., . 
Lough Lannagh, 

Miles and Templebryan, 
Monivca, 

Quin, 

Quoile, 

Rath, or Cloneen, 

Rinn, &c., 

Strokestown, . 

Shrule, 

Shinronc, 

Sow, . 

Shanagolden, . 
Turloughmore, 
Templemoro, . 

Toughal, 



Expenditure 

Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 

Works. 


TOTAL. 


£ i. d. 


£ s. d. 


£ s. d. 


18, SCO 3 11 


11,071 16 11 


29,932 0 10 \ 


4,395 9 7 


1,146 13 4 


5,542 2 11 


40 7 8 


— 


40 7 8 


1 1 7 





1 1 7 


2,909 3 8 


1,429 10 9 


4,398 14 5 


4 17 10 


— 


4 17 10 


1 8 9 





1 S 9 


1 11 6 


— 


1 11 6 


4 10 11 


— 


4 10 11 


4,856 0 6 


1,542 19 5 


G,398 19 11 


367 14 9 





367 14 9 


397 6 6 


336 9 1 


733 15 7 


4,580 15 11 


1,639 3 2 


G,219 19 1 


3 10 0 


— 


3 10 0 


420 0 4 


— 


420 0 4 


1,279 1 8 


1,026 9 7 


2,305 11 3 


3 3 11 


— 


3 3 11 


2 0 0 





2 0 0 


39 10 6 


— 


39 10 6 


0 6 11 


— 


0 6 11 


3 9 11 





3 9 11 


578 17 9 


299 5 1 


S78 2 10 


1,460 6 5 


1,359 7 1 


2,819 12 6 


2,508 16 7 


735 5 0 


3,244 1 7 


3,124 18 10 


2,628 6 7 


5,753 5 5 


7 12 7 





7 12 7 


11,950 11 6 


7,161 8 0 


19,111 19 6 


25 12 5 


— 


25 12 5 


233 13 7 


260 8 11 


494 2 6 


695 15 0 


2,374 8 2 


3,070 3 2 


6,825 3 5 


6,732 3 2 


13,557 6 7 


236 18 2 


622 0 2 


858 18 4 


0 16 10 


— 


0 16 10 


90 5 4 


572 3 11 


662 9 3 


12 8 10 





12 8 10 




6 15 0 


6 15 0 


6 7 6 





6 7 6 


1,720 17 1 


801 15 4 


2,522 12 5 


473 8 2 


687 12 2 


1,161 0 4 


465 10 10 


1,003 15 8 


1,469 6 6 


S 3 1 





8 3 1 


2 15 10 





2 15 10 




191 8 1 


191 8 1 


36 7 1 





36 7 1 


11 5 4 





ir 5 4 


37 9 5 


779 10 7 


817 0 0 


£68,745 16 11 


44,408 15 2 


113,154 13 1 | 



Total Expenditure— Fixed Projects, — 

By amount advanced from “Civil ContingendM” repaid, 



Incidental Account, 
Limerick, 
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appendix to twenty-fifth report of 



THE 



[1856. 



(A 70-BIVEB 

Acts 5 & 6 Viet., c. 89; 9 Viet., c. i ; 



Am Account of the -Receipts and Expenditure of the 



RECEIPT — continued. 

2 . Liability Account. 

Brought forward, 

To Amounts received from Counties nml , 

Awards to pay off Debentnres o. the foll.Xg K.S“ ,-2“!““ 
To Ardee, . , 

Boyne, . 

Ballyteigue, 

Baliinamore, &c, 

Ca; 



Commissioners 



istlebernard, 

Dunkellin, 

Dunmore, 

Eane, 

Clyde, . 

Inny, . 

Killimor, 

ICilbeggan, 

Longford, 

Loughs Oughter, Ac., 
Leesborongh, 

Lough Corrib, Ac., 
Lough Lannagh, 

Moyne and Crosspatrick, 
Momvea, 

Strokestown, 

Shrule, 

Turloghmore, 



Tot^ Receipt— Liability Account, . 
Xo balance to next Account, 



£ s. d.\ £ 

1 113,288 ] 

20 0 0 



3,082 16 3 
35 16 4 
5,157 13 10 

900 0 0 

4.000 0 0 

2.000 0 

406 0 

180 8 

10,187 17 1 

181 0 

3,079 2 
3,700 0 0 

178 14 4 
504 7 4 
1,026 18 4 
1,286 0 0 
58 3 10 

61 6 0 
57 18 2 

5,694 5 7 
1,242 4 6 

676 11 0 



!« of Public Works, Dublin 
February 13, 1857. 



43,717 4 
161,890 3 
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j 1858.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

.■ DRAINAGE — continued. 

8 & 9 Viet., c. 69 ; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Tear ended December 31, 1856— continued. 







EXP E NDITURE — continued. 


Loans 
paid off. 


Interest, &c., 
paid with Moneys 
received under 


Total. 


— 


















2. Liability Account. 


£ s. d. 


£ s. d. 


£ s. d 


£ s. d. 






Brought forward, 

By Amounts paid in reduction of Loan and 
Interest, .... 


. — 


- 


- 


274,882 12 1 






By Ardee, 


- 


20 0 0 


20 0 0 








Boyne, .... 

Ballyteigue, 

Balia, .... 

Ballinamore, <fec., . 


3,000 0 0 
35 16 4 
5,100 0 0 


0 6 10 
7 16 3 


0 6 10 
3,007 16 3 
35 16 4 
5,100 0 0 








Oappagh, .... 
Castlebernard, 


900 0 0 
4,000 0 0 


19 7 1 
113 17 8 


• 919 7 1 

4,113 17 8 








Dunkellin, .... 
Dunmore, . . . . 


2,000 0 0 
406 0 8 


20 10 9 


2,020 10 9 
406 0 8 








Fane, .... 


- 


180 8 0 


180 8 0 








Glyde, .... 


9,800 0 0 


142 17 1 


9,942 17 1 








Inny, .... 


500 0 0 


— 


500 0 0 








Killimor, .... 
Kilbeggan, .... 


2,500 0 0 
3,700 0 0 


605 5 5 


3,105 5 5 
3,700 0 0 








Longford, .... 
Loughs Oughter, <fcc., 

Leesborough, 

Lough Corrib, &c., 

Lough Lannagh, 


500 0 0 
1,000 0 0 
1,446 0 0 
58 3 10 


66 3 1 


500 0 0 
1,066 3 1 
1,446 0 0 
58 3 10 








Moyne and Crosspatriclr, . 
Moniyea, . . . 


50 0 0 
; 67 18 2 


10 6 0 


60 6 0 
57 18 2 








Strokestown, 

Shrule, .... 


5,694 5 7 
1,150 0 0 


258 5 3 
8 8 10 


5,952 10 10 
1,158 8 10 








Turloghmore, 


600 0 0 


61 11 0 


661 11 0 








Total Expenditure — Liability ) 
Account, . . J 


42,498 4 7 


1,516 3 3 


44,013 7 10 


44,013 7 10 


- 










£ 


318,895 19 11 



John Trimmer, Accountant, 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE []S56 

(A 8.)— LAND IMPROVEMENT 
Act 10 Viet., 



An Account stowing the Receipt and Espenmtcm of tle 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


l’o Balance brought from last Account, 

Amount received from Treasury by way of Loan 

Amount received from Proprietors in repayment of preliminary 
expenses, Ac., ' J 


- 


300 0 0 

C92 9 9 ! 

1 


677 9 1 
















£1,669 18 10 



Office of Public Worfcs, Dublin, Febritaiy 13, 1857. 



(A. 9.)— SHANNON 



An Account showing the Receipt and Expenditure of the 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


To Balance brought from the last Account, 












— 


8,191 3 9 


Works. 








To Amount recoivcd, produce of sale of materials, Ac., 


- 


95 2 7 




Rents and Touts. 








To Amount received for Rents, .... 


1,097 15 4 






,j „ Tolls, wharfage, Ac., 


1,371 5 0 






n » Produce of sale of materials, Ac., . 


24 10 5 






» » Gauging and weighing boats (fees for), . 


13 3 










2,494 14 0 










2,589 16 7 








£10,781 0 4 



Office of Public Works, Dublin, February 13, 1857. 
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1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

PRELIMINARIES. 

cap. 32. 



49 



Commission ers of Public Work, in the Year ended December 31, 1856. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


By Amount paid into Exchequer, in repayment of advances, 




776 10 10 


Amount paid for preliminary investigations, advertising 
senvenery, Ac., , 63 


- 


281 7 11 


Balance to next Account, 




f 



1,057 18 9 
612 0 1 



! £1,669 18 10 



Joan Trimmer, Accountant. 



NAVIGATION. 



Commissione rs of Public Works, in the Year ended December 31, 1856. 



EXPENDITURE. 








£ s. 


d. 


£ «.<?.] 


Works. 














By Amount refunded, overpaid for old iron, 








- 




16 5 11 


Rates and Tolls. 














By Amount expended, viz.: — 














Salaries and allowances, 








1,199 18 


6 




Maintenance and repairs, . . 








1,137 8 


11 




Rents, . 








35 7 


0 




Taxes, . 








43 7 


11 




Ganging and weighing boats. 








0« 18 


0 




Miscellaneous expenses, 








29 16 


9 


2,446 17 1 














Balance, . 












- 



2,463 3 0 
8,317 17 4 



Jorrn Trimmer, Accountant. 



G 
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appendix to twenty-fifth report of the 



[1856. 



(A 10.) — PARLIAMENTARY 



An Account showing the Kecbipt and E=™ T u m of the Oonm.ss.onuhs 



RECEIPT. 



To Balance, 



I. Salaries and Incidents of Office : 

To Amount revived from the Tieasuiy on account of Vote. 
Amount of Law Costs recovered, 

Registration Pees, . 

Sundry Receipts and relodgment, ! * 



21,789 0 0 
241 13 2 
3 14 8 
S2 16 7 



Total Receipt, " Salaries, &c., of Office,” 

2. Publio Buildings r — 

To Amount received from the Treasury on account of Vote 
Amount of sundry Receipts for Rents, &c., . 



24,964 10 8 
78 16 0 



Total Receipt, “ Public Buildings,” 



. Inland Navigation : — 

To Tyrone Navigation, 

Amount received for Rents, 
Ditto Tolls, 

To Maigue River Navigation, 
Amount of Tolls received, 



Total Receipt, “Inland Navigation,” 
Carried forward, . 



19 10 0 
356 5 2 



25,043 6 8 



57,482 13 3 
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of Public Works, for the Year ended December 31, 1856. 



EXPENDITURE. 



1. Salaries and Incidents of Oefice : — 

By Salaries of the Board, . 

Salaries of tlie Establishment, including Engineers, 
Amount of Contributions to the Superannuation Fund, 
Salaries of Supernumerary Staff, 

Law Expenses, ..... 
Postage, ..... 

Travelling Expenses of Inspection, 

Incidents, including Coals, &c., . 

Amount paid for Progress Inspections, . 

Salaries and Incidents of Fisheries : 

By Salaries of two Inspecting Commissioners, 

Travelling Expenses of Inspection or Survey, &c.,. 
Advertisements, ..... 
Incidents, . , , 

Law Expenses, . . . . ’ 

Total Expenditure, “Salaries, &c., of Office,” 

2. Public Buildings : — 

By Repairs of Buildings, Furniture, <fcc. : ' 

Census Office,' ..... 
Charitable Bequests Office, 

Commissariat Office, No. 4, Palace-street, 

Custom House, ..... 
Dublin Castle, . 

Four Courts, ..... 

Four Courts’ Marshalsea, . ... 

Incidents, . . . . , 

Income Tax Office, .... 
Incumbered Estates Office, 

Insolvent Debtors’ Court, 

Late Inland Navigation Office, 

Lunatic Asylums Commission Office, 

Phcenix Park, ..... 
Record Buildings, .... 
Royal College of Surgeons, . , 

Royal Hibernian Military School, 

Royal Hospital, ..... 
Royal Irish Academy, . ... . 

Stationery Office, .... 

Stores, City Quay, .... 
Irishtown Church, .... 
Belfast College, ..... 

Cork College, ..... 
Galway College, ..... 

Total Expenditure, “ Public Buildings,” 



3. Inland Navigation : — 

By Tyrone Navigation : 

Salaries and Incidents, .... 
Labour and Materials, .... 

By Maigue River Navigation : 

Salary of Collector, .... 

Labour and Materials, .... 

Total Expenditure, “ Inland Navigation,” 

Carried forward, . 



£ s. d. 


£ s. d 


£ #. 


2,771 17 6 






13,485 6 0 






910 10 8 






1,013 15 6 






171 17 2 






270 3 1 






956 4 9 






437 13 5 






1,275 4 5 








21,292 12 6 




1,060 0 0 






306 12 7 






78 19 4 






25 14 2 






63 13 7 








1,534 19 8 








22,827 12 2 




153 12 7 




— 


90 10 4 




— 


88 13 5 




— 


747 19 2 




— 


4,855 19 10 




— 


1,541 19 8 




— 


149 6 8 




— 


63 17 10 




— 


105 6 6 




— 


630 3 3 




— 


21 19 11 




— 


115 11 6 




— 


1 17 6 




— 


6,246 3 11 




■ — 


187 2 6 




— 


126 17 10 




— 


2,301 10 7 




— 


2,124 5 8 




— 


169 4 8 




— : 


29 10 7 




— 


7 7 8 




— 


6 3 7 




— 


569 5 7 




— 


271 14 1 




— 


515 7 10 








21,121 12 8 


223 0 3 






97 18 11 








320 19 2 




33 13 0 






36 0 3 








69 13 3 




— 




390 12 5 


~ 


- 


44,339 17 3 



G 2 
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appendix to twenty-fifth report of the [185b 

(A 10.)— PARLIAMENTARY 



Receipt and Expenditure on account of Parliamentary Votes and 



RECEIPT — continued. 
Brought forward, 

4. Harbours : — 

To Howth Harbour : 

Amount of Vote received from the Tre 
Ditto Rents received. 

Ditto for Land sold, 

To Dunmore Harbour : 

Amount of Rents received, 

Ditto of Dues, 

Ditto for Land, die., sold. 

To Donaghadee Harbour : 

Amount of Rents received, . 



Total Receipts, “ Harbours,’ 



5. Kingstown Harbour : 

To Amount received f„m the Trmmy on coconut of Vote 
Ditto on account of Dues, 

Ditto Ditto, Rents, 

Sundry Receipts for sale of Plant, &c., 



IS, 246 0 0 
1,160 0 9 
236 17 8 
164 19 4 



57,482 13 3 i 



Total Receipt, « Kingstown Harbour,” 

G. Convict Depots : — 

To Amount received from tic Treasury on account of Vote, 



Total Receipt, “Convict Depots,” 

. Female Convict Prison : — 

To Amount received from tl.o Treasury on account of Vote 



Total Receipt, “Female Convict Prison,'’ 

•8. PniLirsTOWN Iron Prison : 

Received from the Paymaster of Civil Services, 

r ! !!1- Hu J S / 0R G ,°™ cts ’ Forts Camden and Carlisle Cork- 
Recened from the Paymaster of Civil Services, 

10. Iron IIuts por Convicts, Lusk:— 

Received from the Paymaster of Civil Services, 

-dl. Juvenile Convict Prison, Lusk: 

12. Central Criminal Lunatic Astlum (Maintenance) 

1° Amount received for Rent, &c., . ; 

H 0 .. Constabulary Depot Barrack, Phcenik Park:— 

lo Amount received from Treasury on acconut of Vote, 

14. Belfast Custom House, Post Office, & c . : 

To Amount received from the Trcasuiy on account of Vote 
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j 1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

VOTES AND GRANTS — continued. 



Grants in the Year ended December 31, 185S— continued. 



Cr. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


Brought forward, 








} 4. Harbours : — 






! By Howth Harbour : 






1 Labour and Materials, . . 


162 11 6 




Salary of Harbour Master, 


20 0 0 




Incidents, ...... 


12 0 




By Dunmore Harbour : 




183 13 6 


Labour and Materials, .... 


L48 2 6 




Incidents, ..... 


5 14 3 




By Donagliadee Harbour : 




153 16 9 


Labour and Materials, .... 


31 10 10 




Salaries and Incidents, ..... 


28 14 3 




Total Expenditure, “ Harbours,” 




60 5 1 


5. Kingstown Harbour : — 






By New Steamer Wharf, Contract Work, 




7,481 5 0 


Stone Materials, Labour included, 




11,097 15 0 


Ballast supplied, Contract, .... 





160 1 7 


Maintenance, Repairs, Ac., .... 





379 2 0 


Salaries of Harbour Master, Engineer, &c., 





737 13 9 


Boatmen, Watchmen, &c., ..... 




541 5 1 


Incidents and Contingencies, . 




652 18 8 


Rents and Taxes, ...... 




52 15 10 


Total Expenditure, “ Kingstown Harbour ” 






6. Convict Depots : — 






By Repairs of Buildings, Furniture, <fcc.: 






Smitkfield Convict Depot, ... 





167 4 5 


Crangegorman Convict Depot, . . 





63 14 11 


Mountjoy Prison, ...... 





1,097 11 8 


Total Expenditure, “Convict Depots,” 






7. Female Convict Prison : — 






By Works under Contract, ..... 





17,043 4 4 


Labour and Materials, ..... 





80 8 5 


Salary of Clerk of Works, .... 





156 10 0 


Incidents, ....... 





6 11 8 


Total Expenditure, “ Female Convict Prison,” 






8. Philipstown Iron Prison: — 






By Works under Contract, ..... 


— 


— 


9. Iron Huts por Convicts, Forts Camden and Carlisle, Cork: — 






By Works under Contract, ..... 





500 0 0 


Incidents, ....... 


- 


2 19 6 


10. Iron Huts for Convicts, Lusk : — 






By Works under Contract, ..... 


— 


— 


11. Juvenile Convict Prison, Lusk : — 






By Incidents, ...... 


— 


— 


12. Central Criminal Lunatic Astlum (Maintenance): — 






By Repairs of Building, &c., ..... 


— 


— 


13. Const abul art Depot Barracks, Pihenix Park : 






By Repairs of Buildings, tfcc., ..... 


— 


— 


14. Belfast Custom House, Post Office, &c. : — 






By Works under Contract, ..... 





8,616 11 10 


Architect for Professional Services, 





399 19 10 


Salary of Clerk of Works, . 





156 9 0 


Incidents, <fec., ...... 




128 7 5 


Carried forward, 




- 



£ s. 
44,339 17 



d. 

3 



397 15 4 



21,102 16 11 



1,328 11 



0 



17,286 14 5 
1,524 5 3 

502 19 6 
400 0 0 

22 7 6 

360 10 9 

1,117 0 4 



97,684 6 4 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[1856. 



(A 10.) — PARLIAMENTARY 



Receipt and Expenditure on acconnt of Parliamentary Votes and 



RECEIPT — continued. 


— 


— 







A s. d. 


£ s. d. 


£ s. d. 




Brought forward, 










15. Salaries op Extraordinary Staff, 






110,363 4 11 




16. Rejoioings for Peace : — 






46 2 6 




To Amount received from the Paymaster of CM Services, 


— 




1,774 18 7 




TIT- -.7 . TV . 




£ 


112,184 ~6 0 





Office of Public Works, Dublin, February 13, 1857. 



(A 11.)— MAINTENANCE 



Dr. 



An Account showing the Beobpt and Expenditure of tie Commissions 



RECEIPT. 



To Balance from 1855, 



it Roads. 6 <fc 7 ¥m. IV., c. 116 
To Amount received from Treasury, 



Roads and Bridges : 

To Amount received from County Kerry Deposit Account, 
Ditto County Donegal, . 



£ s. d. 


£ s. d. 


£ s. d. 


— 


~ 


70 5 1 8 




2,000 0 0 






17 19 6 




— 


1 9 0 








2,019 8 6 






£2,724 10 2 



Office of Public Works, Dublin, February 13, 1857. 



(A 12.)— EMPLOYMENT 



An Account showing the Receipt and Expenditure of the Commissionebs 



To Balance brought from last account, 

To Transfers in repayment of Advances made to other Services, 



£ s. d. 


£ s. d. 


— 


2,824 11 10 




845 13 4 




£3,670 5 2 | 



Office of Public Works, Dublin, February 13, 1857. 
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Il856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

VOTES AND GRANTS — continued. 



Brants in the Tear ended December 31, 1856— continued. 






Or. 


EXPENDITURE — continued. 

; Brought forward, 

:15. Salaries of Extraordinary Staff, . . . 

16. Rejoicings for Peace: — 

By Amount expended, 

Balance, . . 


£ s. d. 


£ s. d. 


£ s. d. 

97,684 6 4 
445 13 11 

1,774 18 7 
12,279 7 2 






£ 


112,184 6 0 


OF ROADS. 




John Trimmer, Accountant. 


of Public Works, in the Year ended December 31, 1856. 






Or. 


EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


Post Roads. 6 & 7 Wm. IV., c. 116 

By Clare County, .... 

Down, „ ... 

Donegal, „ .... 

Dublin, „ , 

Fermanagh, „ ... 

Mayo, „ 

Queen’s, „ .... 

Roscommon, „ ..... 


448 1 11 
5 3 7 

11 19 11 
1,068 8 10 

15 9 11 
259 10 9 
29 19 11 

12 9 11 


1,851 4 9 
17 19 6 




Roads and Bridges. 6 Geo. IV., c. 101: — 

By Kerry County, repaid to the Exchequer, 


— 


1,869 4 3 
855 5 11 


By Balance to next Account, 


- 


- 








£2,724 10 2 



J ohn Trimmer, Accountant. 



OF LABOURING POOR. 



of Public Works, in the Year ended December 31, 1856. 




Cr. 


EXPENDITURE. 


£ s. d. 


£ s. d. 


By Amount expended and allowed in reduction of Pay Clerk’s balances, . 


153 1 5 




By Amount transferred to Consolidated Fund on account of Advances, under Act 
9 & 10 Viet., cap. 107, . . . . . 


1,000 0 0 


1,153 1 5 
2,517 3 9 


By Balance carried to next account, ...... 


- 


- 




£3,670 5 2 



John Trimmer, Accountant. 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[ 1850 . 



(A 1 3.) — MISCELLANEOUS 



An Account showing the Receipt and Expenmt 



RECEIPT 1 . 

To Balance brought from last account, viz. 

Piers, Harbours, Ac., 

Miscellaneous, . 

1. Piers, Harbours, &c. : 

To .mount reoeired by way of Chant, Act 9 Yic„ o. 3 Ac 
To Receipts in Aid of Works, viz. : 5 1 ’ 

Ring Pier, Tolls, . . 

Belmullet Canal, sale of Sea Weed, 



Total Receipts, “Piers, Harbours, & c .,’ 

2. Boyne Navigation . 

To Amount of Tolls, Ac., received, 



Total Receipts “Boyne Navigation,” 

3. Receiver’s Accounts for Loans : 

To Portumna Bridge : 

Amount of Tolls received, 



To Navan Road : 

Amount of Tolls, &e., received 



To Galway Harbour : 

Amount of Tolls, Ac,, received, 



To Limerick Bridge and Harbour : 

Amount of Tolls received, . 

» Rents „ . ’ 

Total Receipt “ Loans Receiver’s Accounts,” 

i . Limerick Floating Docks : — 

To Amount received for sale of Plant and Stone, 

Total Receipt “ Limerick Floating Docks,” . 

5.. District Lunatic Asylums : 

To Belfast Lunatic Asylum : 

Amount received from Paymaster of Civil Services, 



To Cork Lunatic Asylum, 



Carried forward, 



dre of the Commissioners 



23 2 11 
4 10 0 



1,35 0 3 11 
11,190 17 7 



4,000 0 0 



12,541 1 c 



7,957 15 5 
175 5 2 



8,133 0 7 



2,216 0 0 



2,216 0 0 26,512 7 1 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 
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SERVICES. 



of Public Works, in tie Year ended December 31, 1856. 



EXPENDITURE. 



1. Piers, Harbours, &c. : 

By Amount expended on the following Piera, <fcc., pursuant to 
Act 9 Vic., cap. 3., viz. : 

Belmullet Canal, 

Eilmore Pier, .... 

Portrush Harbour, .... 

Tarbert Pier, . 

Pursnant to Act 16 & 17 Vic., c. 136, for Repairs, &c. : 

Cushendall Pier, ...... 

Newcastle Pier, . 

Ring Pier, ...... 

Total Expenditure, “ Piers, Harbours, <tc.,” . 

2. Botnp Navigation : — 

By Amount paid for Labour and Materials, 

Salaries and Incidents, . 

Repayment on account of Loan, . 

Total Expenditure, “ Boyne Navigation,” . . 

3. Receiver’s Accounts for Loans : — 

By Portumna Bridge : 

Labour and Materials, . 

Salaries, ...... 

Incidents, ..... 

Repayment on account of Loan, . 

By Navan Road : 

Labour and Materials, . 

Salaries, ....... 

Rent, ....... 

Payment on account of Interest on Loan, 



By Galway Harbour : 

Labour and Materials, ..... 
Salaries and Incidents, ..... 
Parliamentary Expenses in connexion with the “ Galway 
Harbour” Bill, ..... 

By Limerick Harbour : 

Labour and Materials, <fec., 

Salaries and Incidents, ..... 
Payment of Interest, account of Loan, 

Total Expenditure, “ Loans Receiver’s Accounts,” 

4. Limerick Floating Docks : — 

By Amount paid. Labour, . 

Total Expenditure, “ Limerick Floating Docks,” 

5. District Lunatic Asylums : — 

By Belfast Lunatic Asylum : 

Works under Contract, . 

Architect for Professional Services, 

Salaries and Incidents, . 

Furniture and Fitments, . 

By Cork Lunatic Asylum : 

Incidents, ...... 



Carried forward, . 



19 10 11 
4 6 11 
15 7 6 
4,740 10 4 



371 9 10 
82 15 10 
' 4 3 5 


i i i 


65 4 


1 


39 0 


0 


7 3 


6 


70 0 


0 


32 12 


4 


35 9 


4 


0 15 


0 


337 14 


2 


320 19 


11 


460 5 


6 


913 6 


6 


456 11 


1 


1,309 1 


11 


6,000 0 


0 


- 


3,616 6 


7 


195 12 


6 


108 19 


11 


96 8 


9 


- 





36 19 

168 19 0 I 
200 0 0 



1,694 11 11 



7,76 5 13 0 



4,017 7 9 
0 16 0 



Or. 

£ s. d. 



5, 23S 4 9 



405 18 7 



10,048 3 4 
0 17 0 



.15,693 3 8 

H 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[ 1858 . 



(A 13.)— MISCELLANEOUS 

D r — 

Receipt and Expenditure on acconnt of Miscellaneous Service 


RECEIPT. 


£ s. d. 


£■ s. d. 


£ s. d. 


Brought forward, 


— 


2,216 0 0 


26,512 7 1 


District Lunatic Asxiums — continued : 

To Mullingar Lunatic Asylum : 






Amount of Law Costs recovered. 


- 


312 8 0 




To Old Cork Lunatic Asylum : 








Amount received for Rent, 


— 


100 0 0 




To Richmond Lunatic Asylum : i 

Amount received from Paymaster of Civil Services, 








- 


1,017 19 9 




To Sligo Lunatic Asylum, 


— 


Nil. 





Total Receipt, "District Lunatic Asylums,” . 

6. Sundrt Accounts : — 

To Suspense Account, for Loans, . 

To Agricultural Inquiry, 



To N. de la C. Crommellin : 

Amount received to keep up Policies of Assurance for £10,000 
as security for loan advanced by late Loan Commissioners, 

To Land Improvement Loans Repayment : 

Amount recovered from Proprietors, 

To Amount received from Treasurers of Counties and otters, 
m repayment of Loans under several Acts winch on beine 
apportioned were transferred, . . ° 

To Drainage Repayments : 

Amount received from Defaulters, . 

To Temporary Receipts, 

To Roads Gratuities, . . . 

To Deposit Accounts— Act 1 & 2 Wm. IV., cap. 33 : 

Amount received, County Galway, . 

To Sundry Railway Deposit Accounts — Act 14 & 15 Viet 
cap. 70 : 

Amount received to meet expenses of Arbitration, 

To Biyideuds received on Investments of Stock on account of 
Contractors and others, . , 

To Fishery Weirs &c. : 

Amount received for Improvements, <fcc., 

Total Receipt, “ Sundry Accounts,” 

To Balanco carried to next Account, . 



Office of Public Works, Dublin, February 13, 1857. 



Nil. 

Nil. 

330 0 0 
968 7 0 

4,827 5 4 

4,056. 17 11 
418 16 8 
Nil. 

17 11 0 

1,156 16 8 
78 8 7 
60 0 0 



3,646 7 9 



11,914 3 2 



42,072 IS 0 
1,295 1 2 



£43,367 19 2 
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Tear ended December 31, 1856— continued. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


. Brought forward, 


_ 


4,018 3 9 


15,693 3 8 


District Lunatic Asylums— continued : — 








By Mullingar Lunatic Asylum : 








Works under Contract, . 








Architect for Professional Services, 








Salaries and Incidents, . 


495 4 8 


5,726 0 8 




By Old Cork Lunatic Asylum : 






Amount paid for Rent, .... 


— 


155 1 1 




By Richmond Lunatic Asylum : 








Works under Contract, Labour, . 








Architect for Professional Services, 








Furniture and Fitments, . 


65 17 0 






By Sligo Lunatic Asylum : 




G/l 8 8 




Works under Contract, . 








Architect for Professional Services, 








Furniture and Fitments, . 








Law Costs, Salaries, and Incidents, 


395 16 2 






Total Expenditure, “District Lunatic Asylums,” 


_ 


3,775 18 3 


14,346 12 5 


6. Sundry Accounts : — 








By Suspense Account for Loaus : 








Payment to Treasurer, County Kerry, &c., 


— 


88 3 10 




By Agricultural Inquiry : 








Amount of Balance transferred to Paymaster of Civil 
Services, ...... 


_ 


29 9 5 




By N. de la C. Crommellin : 








Amount paid for one year’s Premium on his Life Assurance, 


- 


330 0 0 




By Land Improvement Loans Repayment : 








Amount transferred to the Paymaster of Civil Services, in 








reduction of Loans, ..... 


— 


970 14 5 




By Amount transferred to the Paymaster of Civil Services, . 


- 


4,827 5 4 




By Drainage Repayments : 








Amount transferred to Paymaster of Civil Services, 


— 


5,168 3 1 




By Temporary Receipts, amount repaid, 


— 


414 0 7 




By Roads Gratuities, amount expended, . 


— 


15 8 8 




By Deposit Accounts — Act 1 & 2 Win. IV., cap. 33 : 








Sundry Balances transferred, .... 


— 


8 16 8 




By Sundry Railway DepositAccounts — Actl4&15Vict.,cap.70 








Amount paid for Arbitration Expenses, , 


— 


1,239 3 2 




By Dividends on Investments paid to Contractors and others, 


- 


92 8 7 




By Fishery Weirs, <fcc. : 








Amount paid for Improvements, &c., 


— 


144 9 4 




Total Expenditure, “ Sundry Accounts," 


— 




13,328 3 1 








£43,367 19 2 



John Trimmer, Accountant. 
H 2 
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APPENDIX B. 



LAUD IMPROVEMENT LOANS. 



Antrim County, 










Page 

62 


Limerick County, 








Page 

69 


Armagh „ 










63 


Londonderry „ . 








62 


Carlow „ 










65 


Longford ,, 








63 


Cavan „ 










63 


Louth „ 








63 


Clare „ 










68 


Mayo „ 








67 


Cork „ 










70 


Meath „ . 








64 


Donegal „ 










62 


Monaghan „ 








63 


Down „ 










63 


Queen’s „ 








65 


Dublin „ 










64 


Roscommon „ 








67 


Fermanagh,, 










62 


Sligo „ 








66 


Galway „ 










68 


Tipperary „ 








69 


Kerry „ 










71 


Tyrone „ 








62 


Kildare „ 










64 


Waterford „ 








70 


Kilkenny „ 










66 


Westmeath „ 








64 


King’s „ 










64 


Wexford „ 








66 


Leitrim „ 










66 


Wicklow „ 








65 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[1856. 



(B.)-LAND IMPROVEMENT ACTS, 10th Viet, chap. 32, & c . 

ScHSDOUS—Showing the Loans in progress, the amount applied for, sanctioned and , T , . 

the Date of the last Issue, to December 31. .oned,.and issued by Instalments, win. 



NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 









Dunluce, Upper 



Gleuann, Upper 
Kilconway 

Mnssarecne.Lr. 
Toome, Lower-, 
Toome, Upper, 



George J. Clarke, . 
Viscount Teinpletown, 
John Thompson, 

Eobert Thompson, . 
Eobert Thomson, . 
Alexander Stewart, . 
j Elizabeth Anderson, 

Hugh anil Eobert Anderson. 
1 Andrew Sharpe, 

Henry Anderson, 

Samuel Ferguson, 
Edmund M'Dormell 
Eev. D. Courtenay, 

■ James Agnew, . 

Thomas Soott, 

Thomas Greg, . 

Arthur Henry, 

Sir Bobert S. Adair, 

Eev. W. C. O’Neill, 



Fermanagh, . 



Coleraine, 

ICeenaght, 



Loughinslrolen, 

Tirkeeran, 



Banagh, 
Inishowen,Eastl 



Mitchell Smyth, 

Ditto, 

John Lyle, 

Sir H. H. Bruce, . 
Thomas Scott, 

Sir Henry H. Bruce, 
George Scott, . 

James M‘Sparrow, . 
Elizabeth Boyle, 

Earl Clancavty and others, 
James Courtenay, , 
Thomas Scott, 

Mervyn Wilson, 

J. B. Beresl'ord, 



Kilmaorenan, . 
Eaphoe, 

Tirhugh, 



Dungannon, Lr. 
Dungannon, 
Middle, 



Thomas Brooke, 
William Sinclair, 
John Ferguson, 
James S. Dougherty, 
John Canning, 
James Boss, . 

Rev. N. C. Martin, 
Ditto, 

Thomas Brooke, 
William Moore, 
Charles F. Stewart, 
Henry Lethem, 
Joseph Pratt, . 
Eobert Laird, . 

Sir Eobert Bateson, 
Sir Eobert Bateson, 
Sir Eobert Bateson, 
Charles Mando, 



Earl of Enniskillen, 

John Bichardson, 
Edward Atthill and Mar 
garet Brien, . 

Hezlett Hamilton, . 
Henry Leslie, . 

Henry A. Burke, 



Eobert Maude, 
Thomas E. Browne, 
Samuel Vcsey, . 
Earl of Caledon, 
William Falls, . 

Earl of Charlemont, 
i. Andrew Vance, 



900 0 
192 0 
4,000 0 



230 0 0 
400 0 0 
3,000 0 
312 4 10 
000 0 
1,100 0 0 
1,500 0 ‘ 



Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


§s 


£ «. 

i 1,000 0 0 

1 4,0(JO 0 0 
2,000 0 0 
1,200 0 0 
800 0 0 
1,500 0 0 
000 0 0 
1,000 0 0 
200 0 0 
900 0 0 
130 0 0 

4.000 O 0 
100 0 0 

2.000 0 0 
250 0 0 

1,000 0 0 
250 0 0 
COO 0 0 
3,000 0 O 


£ s. c 


£ s. d 

800 (1 0 
3,000 0 0 
800 0 0 
240 0 0 
480 0 O 
1,200 0 O 
800 0 0 
000 0 0 
150 0 0 
720 0 0 
120 0 0 
500 0 O 
00 0 0 
400 0 0 
100 0 0 
200 0 0 
250 0 O 
600 0 O 
500 0 O 


4 

0 

2 

1 

3 

4 
3 
3 

3 

4 

4 
1 
3 
1 

1 

5 
1 


1,000 0 0 






















u 


1,500 0 0 


500 0 0 


400 0 0 


5 




1,000 0 0 
























- 








- 


1,520 0 0 






- 








- 
















- 


300 0 0 


3 


1,000 0 0 










































































































































' 


00 0 0 


2 


800 0 0 










- 


300 0 0 


3 


200 0 0 


_ 






300 0 0 


- 














250 0 0 


" 


250 0 0 


C 


200 0 0 








1,000 0 0 








250 0 0 












3,000 0 0 






















“ 


200 0 0 


5 



9 Jan., lisa, 
30 Jan., Hie! 

1 May, lcsj. 

24 July, l«52. 
12 April, |( 

0 March, 1554. 

23 Nov., 1833. ' 
I 3 Aug., 1854. 

| 10 Nov., 1832, 

24 June, 1851. 

G Deo., 1849, 

10 Jan., 1.550. 

, 28 Nov., 1S49. 
20 Jan., 1854.' 
20 Oct., 1353. 
15 Nov., 1S53. 
18 Aug., 1853. 

1 Sept, 1850. 



21 Aug., 1849. 
28 „ 1850. 

28 April, 1853. 
10 Dec., 1850. 
10 May, 1S32. 
14 Aug., 1850. 
10 May, 1S53. 
17 April, 1850. 

23 Dec.',’ 1852. 
10 May, 1855. 
13 Feb., „ 

10 Oct., 1850. 
ODec., 1855. 



27 Aug., 1851. 

11 „ 1849. 

3 June, 1851. 

23 Dec., 1852. 

27 May, 1853. 
20 „ 1854. 

10 Oct, „ 
13 „ 1850. 

15 July, 1S51. 
22 April, „ 

8 June, 1850. 
8 Oct., 1850. 
25 Aug., 1849. 
10 June, 1852. 

12 Nov., 1853. 
7 Dec., 1S54. 

24 Jan., 1850. 
12 June, 1851. 



7 April, 1S54. 
.7 „ 1850. 

16 May, 1831. 
5 „ 1854. 



11 March, 1849. 
30 Sept, 1850. 
27 „ >. 

14 Oct, 1853. 
11 May, 1850. 
14 Jan., 1850. 
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Barony. 



Dungannon, . 
Omagh, East, 



Strahane, Upper 



Orior, Lower, . 
Orior, Upper, . 
Tixanny, 



Mervyn Stewart and Georgs 
Vesey Stewart, 

James Lendram, 

Robert V. Dixon, . 

Sir Robert A. Ferguson, 
Alexander S. Humphrey: 
Marquess of Abercorn, 
Daniel Baird, . 

Thomas Graham, . 
Daniel Baird, . 

Marquess of Abercorn, 
David White, . 

James Byrne, . 

Daniel Baird, . 

James Scott, . 

David White, . 

Ditto, 



Cosley S. Mangan, . 
Earl of Gosford, 
Henry L. Prentice, . 
Mortimer O’Sullivan, 
Henry Alexander, . 
Earl of Caledon, 
William J. Armstrong, 
A. H. Bond, . 



Lord Dufferin, 

Lady Harriet Forde, 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 




Date of 
last Issue. 


£ 


s. 


d. 


£ 


s. 


d. 


£ a. d. 


£ 


s. 


d. 






100 


0 


0 


300 


0 


0 


_ 


120 


0 


0 


p 






0 


0 


4,000 


0 


0 


3,173 0 0 


f<25 


0 


0 


2 






0 


0 


400 


0 


0 




400 


0 


0 


5 


24 Jan., 1855. 








000 


0 


0 




400 


0 


0 


4 


27 April, 1854. 
















300 


0 


0 


5 


12 Sept., 1851. 








0,000 


0 


0 




5,000 


0 


0 


10 








0 


450 


0 


0 




00 


0 


0 


1 


22 „ 1850. 










0 


0 




100 


0 


0 


4 










1,000 


0 


0 




200 


0 


0 


1 






0 


0 


1,200 


0 


0 




750 


0 


0 


3 


12 ., 1856. 








150 


0 


0 




120 


0 


0 


4 










350 


0 


0 




350 


0 


0 




23 Nov., 1854. 










0 


0 




120 


0 


0 


J 








0 


250 


0 


n 


- 


100 


0 


0 












•350 


0 






350 


0 


0 




1 May, 1855. 








500 


0 


0 




200 


0 


0 


2 


13 Sept., „ 


350 


0 


0 


200 


0 


0 




100 


0 


0 


1 






2 


0 


1,000 


0 


0 


— 


1,000 


0 




5 












0 


0 




480 


0 


0 


3 


30 April, 1805. 








250 


0 


0 




200 


0 


0 










0 


000 


0 


0 




300 


0 


0 


3 








0 


2,500 


0 






500 


0 


0 


1 








0 


400 


0 


0 




100 


0 


0 


2 




130 


0 


0 


100 


0 


0 




30 


0 


0 


4 


24 Jail., lb'30. 


4,014 


0 


0 


4,000 


0 


0 




500 


0 


n 


1 




1,500 


0 


0 


900 


0 


0 


" 


000 


0 


" 


5 


30 Nov., JS49. 



MIDLAND AND EASTERN DISTRICT. 



Costlerahon, . 
Clankee, . 
Clonmahon, . 
Tnllygarvey, . 



Tullyliaw, 



Tullyliunco, . 



UOXAGIIAN, 



Cremome, 
Dartree, . 
Monaghan, . 



Trough, . 



Clones, . 



Granard, 

Longford, 
Ratholiue, 
Shrule, . 

Moydow, 






Thomas Gosselin, . 
Sir John Young, 
Richard O’Reilly, . 
Theophilus Clements, 
E. B. Whyte Venables, 
Sir James W. King, 
Frederic Fitzpatrick, 
William Betty, 



D. R. Goodlatte, 

John C. Quinn, 

Edward Lucas, 

John C. Wright, 
Elizabeth J. Woodright, 
Ditto, 

William Anketell, . 
David Ross, 

J. W. Johnstone, 

Sydney A. Madden, 



Samuel W. BlockoU, 
Ditto, 

Richard M. Fox, 

Thomas Lefroy, . . 

Ditto, 

William S. Ball, 

Ditto, 

Ditto, 

Edward M’Evoy, 

Thomas Marshall, . 
William-Fleming, . 
Catherine and L. L.B. Fox, 
Richard P. O’Reilly, 
Frederick T. Jessop, 
James Power, . 

Richard P. O'Reilly, 
Ditto, 

Wray Pclliser, 

Jolm L. O'Perrall, . 



Allan O’B. Bellingham, . 
Sir A. E. Bellingham, 



34S 


0 


0 


300 


0 


0 




120 


0 


0 


2 


10 Dec., 


1850. 


1,000 


0 


0 


1,500 


0 


0 




1,200 


0 


0 


4 


3 May, 


1853. 


800 


0 


0 


250 


0 


0 


- 


50 


0 


0 


1 


24 Nov., 


1S49. 


750 


0 


0 


000 


0 


d 




480 


0 


0 


4 


0 May, 


1S5C. 


350 


0 


0 


300 


0 


0 




180 


0 


0 


3 


3 Sept., 




511 


7 


8 


500 


0 


0 




200 


0 


0 


2 


0 Dec., 


1852. 


150 


0 


0 


150 


0 


0 
















100 


0 


0 


100 


0 


0 


- 


100 


0 


0 


5 


11 Sept, 


1800. 


500 


0 


0 


350 


0 


0 




210 


0 


0 


3 


24 July, 


1850. 


1,000 


0 


0 


900 


.0 


0 




180 


0 


0 


1 


3 Nov., 


1S03. 


0,000 


0 


0 


5,000 


0 


0 


8,d0d 0 d 


2,000 


0 


0 


■1 




1850. 


780 


0 


0 


300 


n 


0 




120 


0 


0 


2 


27 April, 


1849. 


300 


0 


0 


300 


0 


0 




300 


0 


0 


0 


5 June, 


1851. 


300 


0 


0 


300 


0 


0 


— 


00 


0 


0 


1 


2 Sept, 


1850. 


5,337 


0 


0 


2,000 


0 


d 




1,200 


0 


0 


3 


30 June, 


1850. 


1,248 


0 


0 


400 


0 


0 




320 


0 


0 


4 


28 April, 


1803. 


438 


0 


0 


400 


0 


d 




80 


0 


0 


1 


10 Oct., 


1850. 


200 


0 


0 


200 


0 


0 


~ 


200 


0 


0 


5 


10 „ 


1854. 


200 


0 


0 


200 


0 


0 




100 


0 


0 


4 


10 Oct., 


1850. 




0 




700 


0 






700 


0 


0 


5 


8 Feb., 


1803. 


2,288 


11 


6 


1,500 


0 


0 




1,500 


0 


0 


5 


30 Marcl: 


1854. 


3,250 


0 


0 


2,450 


0 


0 




1,470 


0 


0 


3 


22 April, 


1851. 


200 


0 


0 


200 


0 


0 




120 


0 


0 


3 


7 Dec., 


1804. 








250 




0 




150 


0 


0 


3 


14 April, 


1849. 
















300 


0 


0 


5 


21 Nov., 


1848. 


200 


0 


0 


200 


0 


d 




120 


0 


0 


3 


14 Feb., 


1850. 




0 


7 


200 


0 


0 




40 


0 


0 


1 


12 April, 


1851. 




0 




800 


d 


0 




ICO 


0 


0 


1 


3 July, 


1650. 








200 


0 


0 




200 


0 


0 




28 Nov., 


1850. 


310 


0 


0 


200 


0 


0 




80 


0 


0 


2 


0 May, 


1802. 


750 


0 


0 


750 


0 


0 




750 


0 


0 




4 Jan., 


1855. 






0 


1,700 


0 


0 




1,700 


0 


0 


5 


30 Oct., 


1849. 


218 


0 


0 


200 


0 


0 


12d 0 d 


80 


0 


0 






1800. 


800 


0 


0 


300 


o 


0 




00 


0 


0 


1 


25 April 


1851. 


500 


0 


0 


500 


0 






200 


0 


0 




19 Sept. 




271 




0 


290 


0 


0 




200 


0 




5 




1854. 


100 


0 


0 


100 


d 


0 




00 


0 


0 


3 


2S April 


1850. 


1,000 


0 


0 


1,000 


n 


0 




SOO 


0 


0 


4 


7 June 


1S53. 


2,800 


0 


0 


1,000 


0 


0 


“ 


200 


0 


0 


l 


17 Jan., 


185 C 



Printed image digitised by the University of Southampton Library Digitisation Unit 



appendix to twenty-fifth report of the 



[ 1856 . 



Dnleek, Lower, 
Dunboyne, 

Moyfenrath, 



I Slanc, Lower, . 
Slime, Upper, 



John Aicldn, . 
Thomas H. Tkomps 
J. L. Naper, 

Richard P. O’Reilly, 
. Robert Fowler, 
Ditto, 

Edward M'Evoy, 
Robert Thompson, 
Leonard Cornwall, 
Ditto, 

Thomas Hntton, 
John Dolton, . 



• Clonlonan, 
Brawny, . 
Partnllagh, 
Kilkenny, West, 

Moyashel and | 
Maghoradernon. 
Moycashel, 
Rathconrath, 

• Bolrothery,East| 
Coolock, . 
Newcastle, 



Eliza Mathews, 

John Hodson, . 

Lord Costlemaine, . 
Ditto, 

William Fetherston H., 
C. B. Marlay, . 

St. George Gray, 

A. IT. Griffith, . 

John J. Nugent, 



St. John Butler, 

Anna M. Dease, 
James M'Chven, 

Sir Compton Domvile, 
Michael Lynch, 
George Farran, 



KilkoanndMooni 



Naas, North, 
Naas, South, 



Navragh and 
Reban, West, 
0 dally, West, 
Salt, North, . 



Ballybritt, 

Clonlisk, 



Hospital, 



Earl of Milltown, 
Edward Wolstenholme, 
Christopher Rynd, . 
Ditto, 

Ditto, 

Thomas C.Wakelield, itu 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

H. Bruen, 





Ditto, 

Francis Geary, 

John Hickey, . 

William Betty, . 

I Richard Doyne, 

| Earl of Clonmel, 

Sir E. D. Bnrrowes, 

J. A. Palliser, . 

Robert Versclxoyle, . 
Thomas Thompson, 
William Bellingham, 
Ditto, 

Smyth W. Fox, 

Arthur B. Cane, 
Guardians of John Augu 
tus Palliser, . 

Fanny Palliser, 



Charles B. Baldwin, 
William H. Darby, . 
Ditto, 

Johnston Stoney, 
Thomas Spunner, 
Sandford Palmer, 
John Evans, . 
Joseph J. Walker, 
Gny Atkinson, 
Hannah M. Bird, 
William B. Fry, 
Francis J. Adams, 
Robert Lauder, 





Amount 
applied for. 


Amount 

sanctioned. 


relinquished. 


Amount 


S3 




£ a. 
130 0 0 
1,307 0 0 
2,000 18 0 
1,301 12 1 
3,312 0 0 

3.000 0 0 
1,200 0 0 

1.000 0 0 
500 0 0 
000 0 0 

2,450 0 0 
028 0 0 


£ s. 
150 0 0 

1,000 0 0 

2,000 0 0 
000 0 0 

3.000 0 0 

1.000 0 0 
COO 0 0 
500 0 0 
500 0 0 
500 0 0 

2,250 0 0 
300 0 0 


£ s. 

1,000 0 0 


£ s. 

150 0 0 
1,000 0 0 
1,000 0 0 
240 0 0 
2,000 0 0 
800 0 0 
120 0 0 
300 0 0 
100 0 0 
100 0 0 
1,800 0 0 
300 (l 0 


4 

4 

4 

1 

1 

1 

4 

3 


229 0 0 
400 0 0 
3,000 0 0 
COO 0 0 
032 11 2 
027 0 0 
100 0 0 
204 0 0 
220 14 7 
1,575 0 0 
400 0 0 


200 0 0 
400 0 0 
1,000 0 0 
COO 0 0 
500 0 0 
COO 0 0 
100 0 0 
200 0 0 
200 0 0 
OOO 0 0 
400 0 0 


; 


ICO 0 0 
240 0 0 
000 0 O 
120 0 0 
500 0 0 
COO 0 0 
00 0 0 
bO 0 0 
40 0 0 
300 0 0 
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3 
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5 
5 
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2 
1 
3 
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Stradbally, 

Upperwoods, 



Ballinacor, 

North, 

Ballinacor, 

South, 



Talbotstown, 

Lower, 

Talbotstown, 



Carlow, . 
Forth, . 



Harry T 1 . L’Estrangt 
Garrett O'Moore, 
Hannah M. Bird, 



H. M. Bird, . 
Thomas Seymour, 
Earl of Cliarleville, 
Bitto, 

Bitto, 



Robert H. Stubber, . 
Bitto, 

Lady H. E. TV'. TVameford, 
Robert R. Palmer, . 
Richard VV. FitzPatrick, 
John TV. FitzPatrick, 

P. R. Maillard, 

Samuel Edge, . 

Matthew S. Cassan, 

John X. Moore, 

TVilliam Betty, 

Samuel Edge, . 

Charles Rutland, jun., 

Sir J. TV. Hort, 

John TV. FitzPatrick, 

Sir Hunt .T. Walsh, . 
TVilliam Hamilton, . 
TVilliam S. King, 

Samuel J. Morton, . 

Sir Erasmus Bison Bur- 
rowes, 



Earl of TVicklow, 

Bitto, 

William M. Patten, 
Thomas Boyle, 

William Kirkpatrick and 
George Kirkpatrick, 
Charles J. Tottenham, 
Bitto, 

Hugh Eccles, . 

Johu Edwards, 

Earl of Meath, 

■Viscount Monck, 

John K. Edwards, . 

Earl of Meath, 

J. S. Moore, 

John M'Mahon, 

Robert F. Saunders, 
William TV. F. Hume, 
Alexander R. Kirkpatrick, 
Benjamin G. Humphry, . 
George Reade, 

Sir Robert J. Paul, . 
Edward A. Dennis, . 
Robert F. Saunders, 

Sir R. J. Paul, 



Earl of Bessborougli, 
Hugh Faulkner, 

John J. Leckcy, 

James Butler, . 

John Conolly, . 

Earl of Courtown, . 

John L. Watson, 

John Newton, . 

Earl of Bessborougli, 
Henry Bruen, . 

Philip Bagenal, 

Bitto, 

Henry Bruen, . 

Bitto, 

John Alexander, 

Mary H. Hardy and others 
Mrs. H. A. Whitty, . 

Mrs. A. Hutchinson, 
Archdeacon Stopford, 
Anna Hutchinson, . 
Thomas Byrne, 

Charles Doyne, 

Thomas Kavonagh, . 

Sir Thomas Butler, . 
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Crannagh, 

Galraoy, 

Gowran, 



Rolls, . 
Knooktopher, 



Sliillelogher, 



Shelburne, 

Shelmaliere, 

West, 



Arthur St. George, 
Thomas Neville, 

Sir J ohn Power, 
James K. Aylward, 
Clement Milword, 
Ditto, 

Earl of Bessborough 
Clement Milward, . 
Earl of Bessborough 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Anthony Cliffe, 

Earl of Bessborough, 
Ditto, 

John de Montmor 
Hugo W. Jones, 
Michael Cahill, 
William L. Hood, 
Ditto, 

L. W. Hartstonge, 



Earl of Courtown, . 
Robert Doyne, 

Earl of Courtown, . 
Fanny Irvine, . 
Thomas B. Armstrong, 
Fanny Irvine, . 
Francis Bruen, 

William J. Blacker, 
Charles Tottenham, 
William J. Blacker, 
William R. Farmer, 
William J. Blacker, 
Solomon Richards, 

C. J. Grogan, . 
Anthony Cliffe, 

William Kennedy, 

Earl of Corn-town, 
Edward Smith, 

Charles Tottenham, 
Charles Lett, . 

J ohn Uumville, 

Lord Templemore, . 
Cadwallader Wilson, 



Amonnt 
applied for. 


sanctioned. 


£ 




d. 


£ 


s 


d. 
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000 
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1,000 


0 


0 


2,200 


0 


0 


1,300 


0 


0 


1,800 


0 


0 
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0 


690 


10 


0 


550 


0 


0 


428 


13 


1 


300 


0 


0 


100 


0 


0 


100 


0 


0 


520 


0 


0 


300 


0 


0 


1,502 




0 


1,500 


0 


0 


10,595 


0 


0 


3,000 


0 


0 


2,000 


0 


0 


2,000 


0 


0 


1,500 


0 


0 


1,000 


0 


0 


742 


0 


0 


000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


1,300 


0 


0 


1,000 


0 


0 


730 


0 


0 


500 


0 


0 


1,350 


0 


3 


1,000 


0 


0 


500 


0 


0 


500 


0 


0 


100 


0 


0 


150 


0 


0 


500 


0 


0 


500 


0 


0 


800 


0 


0 


400 


0 


0 


502 


0 


0 


500 


0 


0 


500 


0 


0 


500 


0 


0 


301 




0 


350 


0 


0 


3,787 


0 


0 


3,700 


0 


0 


200 


0 


0 


200 


0 


0 


503 


8 


0 


300 


0 


0 


000 


0 


0 


500 


0 


0 


200 


0 


0 


200 


0 


0 


000 


0 


0 


000 


0 


0 


400 


0 


0 


400 


0 


0 



Amount 
cancelled or 
relinquished. 




1,300 0 
1,300 0 
1,000 0 
1,000 0 



12 Feb., 1850. 
24 Sept, 1851. 

00 March, 1853. 
17 Aug., 1854. 

20 March, 1852. 

SI Aug., 1856. 
8 March, 1852. 
!3Rept., 1849. 

22 April, 1850. 
30 May, ,, 

17 Aug., 1852. 

23 July, 1851. 
4 Dec., 1850. 

11 May, 1853. 

3 June, 1848. 

2 „ 1852. 

19 Sept., 1850. 

20 Feb., 1849. 

4 Oct., 1806. 
15 Nov., 1853. 

3 Dec., 1800. 

1 Feb., „ 



WESTERN DISTRICT. 



Sli oo, 



Le Irani, 



I Corran, . 
I Leynoy, . 



Camgallen, 

Dromahuire, 



Viscount Palmerston, 
John Wynne, . 

A. H. L. Popharn and A 
G. L. Popham, 

Sir Alexander Crichton, 
Robert Young, 

Henry Caulfield, 
Alexander Pcrcival, . 
Richard Pliibbs, 

Henry Griffith, 

Charles Tottenham, 
James M‘Ternan, . 
William Ormsby, 
i Charles Tottenham, 

John W. King, 

E. B. Wood and A. Wood, 
James Kirkwood, 

, Samuel Stock, . 

Edward Wingfield, , 

John W. King, 

Henry Griffith, 

Edward J. Cooper, . 



William C. Percy, . 
Peter D. La Touche, 
James M‘Teman, . 
William .lolmston, . 
Michael Boland, 
John James Whyte, 
John li. Peyton, 



2,000 


0 


0 


2,000 


0 


0 




— 


2,000 


o 


— 


o 


20,145 


0 


0 


8,000 


0 


0 


- 




2,000 


0 


0 


4 


750 


0 


0 


500 


0 


0 














1,000 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


5 


5,734 


0 


0 


2,000 


0 


0 


_ 




1,200 


0 


0 


3 


5,013 


0 


0 


5,000 


0 


0 


3,000 0 


0 


2,000 


0 






1,070 


0 


0 


800 


0 


0 


_ 




480 


0 


o 


3 


1,000 


0 


0 


600 


0 


0 


_ 




100 


0 


0 


1 


879 


0 


0 


700 


0 


0 


_ 




280 


0 


0 




1,000 


0 


0 




0 


0 


- 




500 


0 


0 


5 








\ 150 


0 


0 


- 




150 


0 


0 




340 


10 


0 


300 


0 


0 






120 


0 


0 


2 


390 


0 


0 


200 


0 


0 






150 


0 


0 


3 


1,000 


0 


0 


1,000 


0 


0 






1,000 


0 


0 


5 


500 


0 


0 


400 


0 


0 






320 


0 


0 


4 


400 


0 


0 


400 


0 


0 














608 


2 


3 


150 


0 


0 






00 


0 


0 


3 


150 


0 


0 


100 


0 








40 


0 


0 


2 


700 


0 


0 


700 


0 


0 






500 


0 


0 


4 


085 


0 


0 


050 


0 


0 






220 


0 


0 


2 


2,708 


0 


0 


2,200 


0 


0 


1,500 0 


0 


040 


0 


0 




4,202 


0 


0 


3,000 


0 


0 


" 




3,000 


0 




0 


1,000 


0 


0 


1,000 


0 


0 


800 0 


0 


200 


0 


0 


1 


500 




0 


500 


0 


0 






200 




0 


1 


7,783 


15 


0 


400 


0 


0 






90 


0 


0 


l 






0 


800 


0 


0 






020 


0 


0 


4 


400 


0 


0 


200 


0 


0 






2(10 


0 


0 




500 


0 


0 


500 


0 


0 






400 


0 


0 




472 




0 


400 


0 


0 


“ 




400 


0 


0 


5 



, 1851. 



23 Aug., 

23 Jan., „ 

1 May, 1850. 
17 Ajn-il, „ 

9 May, 1854. 
23 April, 1851. 
10 June, 1849. 
0 Nov., 1850. 
0 •, .. 

0 July, 1849. 
30 Sept, 1852. 
30 April, 1865. 

7 July, 1855. 
10 April, 1852. 

J Mar, 1855. 
23 April, 1851. 



1 Dec., 1347. 
30 Aug., 1855. 
11 Joue, ,i 
3 „ 1853. 

7 Feb., 

15 Jan., I860. 
3 April, 1840. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

(B.) Schedule showing the Loans in progress, the amount applied for, &c.— continued. 



Leitrim — con. William Peyton, 

Charles R. Peyton, . 
John Duckworth, 

Mobill, . . Guy Lloyd, . 

Rosclogher, . James White and John J 
White, 



, Marquess of Sligo, . 

, William Kearney, . 
Andrew C. Lynch, . 
Lord Kihnaine, 
Bridgetina Irwin, . 
Sir Robert L. Blosse, 
, Andrew C. Lynch, . 
George Clendiuing, . 
George Vesey, 

Sir Robert L. Blosse, 
Patrick Kirwati, 
Isidore Bourke, 
Hugh Burke, . 
Patrick Waldron, . 
Hugh Burke, . 
i John Walslie, . 
Denis Godley, . 
Ditto, 

John Tuohy, . 
Courtney Kenny, 
John C. Garvey, 
Ditto, 

Marquess of Sligo, . 
Ditto, 

Ditto, 

William Orme, 
Thomas Paget, 

John Walslie, . 
William Orme, 

John Walsh, . 
Edward Walsko, . 
F. A. Knox Gore, 
William Orme, 



00 0 0 1 ft Sept., 1854. 



5 17 July, 1840. 
4 18 July, 1840. 

4 3 Jan., 1851. 

2 3 Aug., 1840. 

5 19 May, 1851. 

3 24 March, 1854. 

3 28 Dee., 1850. 

4 12 Oct., 1840. 

4 9 Dec., 1850. 

fi 14 May, 1851. 

2 11 Sept., 1850. 

5 10 Feb., 1853. 
5 11 Aug., 1849. 

4 25 April, 1851. 

5 7 March, 1850. 

1 17 Feb., 1851. 

5 11 Nov., 1850. 

3 10 Dec., 1851. 
5 15 Oct., 1849. 

1 22 Jan., 1848. 

0 18 May, 1853. 

7 17 Feb., „ 

3 29 Aug., 18.04. 
3 10 March, 1850. 
5 20 Aug., 1852. 
5 22 July, 1850. 
5 11 June, 1851. 

2 13 Jan., „ 

1 14 Nov., „ 

1 H Oct., 1853. 
5 10 Nov., 1854. 

2 28 March, 18 00. 



Lord Crofton, . 

William H. Scott, . 

John Power, . 

Lord Crofton, . 

W. J. M'Lauglilin, . 
Ditto, 

Fitz. French, . 

W. I). Daly, . 

Jno. Fawcett, . . 

W. D. Daly, . . . 

Marquess of Westmeath, . 
Sarah Morton aud others, 
Nicholas Balfe, 

Marquess of Westmeath, . 
Sir Michael D. Bollew, . 
Charles A. O’Connor, 

Guy Lloyd, 

Richard Irwin, 

Guy Lloyd, 

Daniel H. Fen-all, . 
James Kirkwood, 

Denis O'Connor, 

James Kirkwood, 

Alice Mnlloy, . . . 

Coote O. Mulloy, 

John L. Haskett, . . 

Ditto, 

Marquess of Westmeath, . 
Richard Irwin, 

Patrick Grehan, 

Nicholas Balfe, 

Roderick O'Connor, . 
Ditto, 

Theobald A. Dillon, 
Henry S. P. Mahon, 

Ditto, 

Oliver I). J. Grace, . 

H. S. P. Mahon, . 
Gilbert Mahon, 

Daniel H. FerntU, . 
Richard Irwin, 

Thomas Brabazon, . 



1,200 0 0 4 29 June, 1853. 

200 0 0 5 2 „ 1849. 

320 0 0 4 7 July, „ 

300 0 0 5 8 Sept, 1854. 

, 100 0 0 1 8 Dec., 1855. 

70 0 0 1 31 „ 

240 0 0 3 20 March, 1850. 

210 0 0 3 1 Sept., „ 



4 22 Oct., 1850. 

5 10 May, 1855. 

4 24 Sept., 1853. 

4 18 July, 1840. 

1 5 Aug., 1848. 

5 7 June, 1850. 

11 3 Sept., 1855. 

3 7 April, 1851. 

5 24 June, 1852. 

5 27 Aug., 1853. 

5 17 Feb., 1852. 

3 21 Nov., 1850. 

2 19 April, 1853. 

1 0 Sept., „ 

5 3 Aug., 1855. 

1 20 Nov., 1803. 

3 20 Feb., 1805. 

4 5 Sept., 1840. 

4 10 MarcbjlS04. 

1 23 Aug., „ 

2 30 May, 1855. 

4 5 Aug., 1854. 

1 25 Jan., 1855. 

1 3 July, 1848. 

4 27 Aug., 1851. 
D 1 Oct., 1853. 

3 25 „ 1854. 

4 27 June, 1850. 
1 25 Oct., 1853. 

5 15 June, 1800. 
0 22 March, 1854. 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE [1855 

(B.) Schedule stowing the Loans in progress, the amount applied for, &c— continued. 



County of the ' 
Town of ' 
Galway, 1 
Galway, . 
Kilconnell, 



Longford, 
Loughrea, 



Bunratty, 



Moyarta, 
Tulla, Lower, . 
Tulla, Upper, , 



John Cheevers, 

John !L. Bogot, 

William M‘Uermott, 
Thomas N. Bagot, 

. George Clendiuing, 
j James Browne, 

Charles D. O’Eorke. 
Ditto, 

Henry Blake, . 

Denis Kirwan, 
llobert Bodkin, 
Catherine Coneys, 
Itobert Bodkin and 
betli Bodkin, 

D. Bulledge, . 

Peter Blake, . 

Itandal E. 1. Atliy, . 
Owen E. Bloke and 
ward II. Davies, 
Edward M. Davies, 
Ditto, 

Andrew C. Lynch, . 
Richard A. H. Kirwan, 
Cornelius J. O'Keliy, 
John Dennis, . 

P. S. Comyn, . 

Thomas J. Blake, 
Patrick J Kelly, 

James M. Bourchier, 
Ditto, 

John Cheevers, 

Robert R. Smyth, . 

Sir Michael D. Bcllc\ 

J. W. Minmsell, 

William H. Gregory. 

Ditto, , v 
Edward Blaquire, 
William H. Gregory 
Abraham A. Freer, . 
Marquess of Clanricarde, 
Francis C. Sampson, 
Patrick O’Hare, 

William C. Seymonr, 
Marquess of Clnnricardo, 
Thomas Welsh, 

Thomas Seymour, . 
Robert Power, 

Robert Power, jun., . 
Patrick Blake, . 

Anthony O'Flaherty, 
Martin Morris, 

Edmund O’Flaherty, 

G. F. O'Flaliertie, . 
Andrew Browne, 

Edward Browne, 

Thomas J. Blake, . 
Alexander Bevtagh, . 

T. J. Blake, . . 



Thomas Mac Mahon 
John MaeMalion, 

Andrew Caswell, 

Philip M'Adam, 

Samuel Caswell, 

Andrew Caswell, 
Cornelius Creagh, 

Michael Kerin, 

Cornelius Creagh, 

Henry White, . 

Ditto, 

Charles FitzGerald, 
William H. Ball, . 
Charles FitzGerald, 
Crofton M. Vandeleur, 
Nicholas Westby, 

Andrew Lysagbt, 
Elizabeth Synge, 

Marcus Keane, 

Charles Fitzgerald, 
William Armstrong, 

The Marquess Couynghnm. 
Andrew Caswell, 

Mary Caswell, 

James Molony, 

James W. Rynd, 

Ditto, 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

(B.) Schedule showing the Loans in progress, the amount applied for, &c continued. 
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SOUTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Amount 
applied for. - 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


liiued. 


Date of 
last Issue. 








£ 




d. 


£ s. rf. 












T.nrF.nicrc, 


Clan william, . 


John Croker, . . . 


200 


9 


3 


200 0 0 
















Sir Mattlicw Barrington, . 


1,008 


1) 


3 


1,500 0 0 


_ 




1,200 0 0 i 










John Croker, . 


300 


0 


3 


300 0 0 


_ 














Ditto, 


IDO 


7 


3 


150 0 0 
















George C. Freud, . 


307 


3 


3 


350 0 0 
















William F. Holland, 


100 




1 


100 0 0 
















Thomas Prosser, 


000 


0 


3 


300 0 0 








r. 








John Crolcer, . 


105 


0 


3 


100 0 0 








g 








Richard Moore. 


301 


9 


3 


300 0 0 














Connelloe, 


Robert Hunt, . 


1,190 


3 


3 


800 0 0 
















Alexander Elliott, . 


201 17 


0 


200 0 0 
















Richard Bateson, 


1,038 10 11 


1,000 0 0 
















Charles Patterson, . 


100 


0 




100 0 (J 


_ 








2!) Aug., 1851. 




Connelloe, 


Trustees of tlio late James 




















Unner. 


Lock, .... 


720 


0 


0 


700 0 0 


_ 














Lord Cork and Orrery, . 


302 




4 


300 0 0 


- 
















583 


4 


4 


050 0 0 
















John Odell, 


150 


0 


0 


100 0 0 


_ 














John Ansfer, . 


300 


0 


0 


300 0 0- 


_ 




120 O O 










Robert Ferguson, . 


300 


0 


0 


200 0 0 


_ 














P. J. I-Ionnigan, 


200 


0 


0 


200 0 0 


_ 














E. F. Convers, 


001 


8 


fl 


000 0 0 


- 




200 0 0 


1> 








R. O’Sliaughnessv, . 


310 


0 






- 






_ 








Thomas Fosbeny, . 


500 


0 


0 


500 0 0 














Coonagh, 


Edmund W. Shnldliam, - 


1,503 


4 


0 


1,200 0 0 


200 0 


0 


720 0 0 


3 






Coshlea, 


Mary J. 0. Gascoigne and 
























Elizabeth 0. Gascoigne, 


21,173 


0 


0 


8,000 0 0 


1,000 0 


0 


5,500 0 0 


11 








Ditto, 


4,721 


4 


0 




1,200 0 


0 


3,000 0 0 










Edward J. Cooper, . 


0,042 


0 


0 


3,000 0 0 






3,000 0 0 










Charles J. Coote & others, 


700 


7 


0 


000 0 0 
















George Brace, 


300 


0 


0 


300 0 0 






120 0 0 










Charles W. Smith, . 


1,100 


.2 


1 


800 0 0 






100 0 0 


1 








Hugh Massy, . 


1,000 


0 


0 


1,000 0 0 
















Hamilton L. Jackson, 


1,000 


0 


0 


850 0 0 






800 0 0 










John Croker, . 


103 


0 


8 


100 0 0 
















Hamilton L. Jackson, 


300 


0 


0 


300 0 0 






300 0 0 


5 








John Croker, . 


271 


0 


0 


250 0 0 


_ 




250 0 0 








Glenquin, 


Lord Muskerry, 


1,000 


0 


0 


1,000 0 0 


- 




400 0 0 


2 


(i July, 184!). 






John J. Sullivan, 


000 


0 


0 




- 




120 0 0 










Trustees of the late Earl 
























of Devon, . 


5,500 


0 


0 


0,000 0 0 






4,500 0 0 


0 








Thomas Willis, 


100 


0 


0 


150 0 0 






120 0 0 


4 






TCfinry, 


William Waller, 


8,000 


0 


0 


8,000 0 0 






2,71)0 0 0 


7 








Sir YereE. P. de Yere, . 


223 




0 








40 0 0 


1 








George Foshery, 


1,000 


0 


0 


1,000 0 0 






200 0 0 


1 








William R. Yeilding, 


2,100 


0 


0 








1,000 0 0 


& 








Richard Bateson, 


500 


0 


0 


500 0 0 






500 0 0 


C 








Eyre Massv, . 


300 


0 


0 


300 0 0 






120 0 0 










Richard Bateson, 


002 


0 


0 


050 0 0 


- 




520 0 0 


4 








Thomas Bateson, . 


1,000 


0 


0 


1.000 0 0 






200 0 0 


1 








Christopher Delmege, 


2,032 


54 


5 


1,500 0 0 


” 




300 0 0 


1 


10 Nov., 1805. 






James H. S. Barry, 


2,000 


0 


0 


1,000 0 0 






1,140 0 0 


3 


10 Aug., 1855. 








1,000 


0 


0 








400 0 0 


2 








Henry Cotton, 


100 


0 


0 


100 0 0 






40 0 0 


2 


19 Feh., 1850. 






Joseph 0. Eaddiff, . 


300 


0 


0 


300 0 0 






CO 0 0 


l 


20 April, 1805. 




I£fa*Offa,West 


Viscount Lismore, . 


1,000 


0 


0 








900 0 0 




11 Oct., 1818. 






Henry C. Bowen, 


182 












00 0 0 




25 Aug., 1851. 
































210 


0 


0 


200 0 0 


_ 




10 0 0 


1 








Ditto, 


250 


0 


0 


250 0 0 


- 




150 0 0 


3 


1(1 Sept, 180(5. 






William B. Fry and Henry 
























Fry, . . . 










- 








10 March, 1819. 






























cation in belaud, 


1,000 


0 


0 


1,000 0 0 


SOO 0 


0 


200 0 0 


1 


12 Sept., 1819. 








2,000 












SOO 0 0 




12 .Tune, 1801. 






Vizer Bridge and others, 


ISO 


0 


0 


250 0 0 






200 0 0 


5 








Wray Palliscr, 


1,000 


0 










820 0 0 




OJulv, 1849. 






V. R. Drapes, . 


349 














0 


3 Dec., 1805. 






Charles Camhie, 


1,077 18 










420 0 0 


3 


18 April, 1850. 




















300 0 0 




7 Feh., 185(5. 








200 












150 0 0 




22 April, 1800. 








G03 


0 


0 


350 0 0 






210 0 0 


3 


12 March, 1801. 








200 








- 




40 0 C 


1 








James Willington, . 


835 


5 


0 


500 0 0 


- 




500 0 C 


5 


25 July, „ 






Samuel Brindley, . 










- 








12 Marcli,1800. 






Nicholas Roche, 














200 0 C 


2 


20 Nov., „ 






Sir Matthew Bairington 
























and Thomas Williams, 


















27 Jan., 1852 








SOC 


c 


0 








120 0 C 




1 5 April, „ 






William Ryan, 


400 












240 0 0 




4 March, „ 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 
(B.) Schedule showing the Loans in progress, the amount applied for, &c .—continued. 



[ 1856 . 



Oivney and Arra 



Coslimore and 
Coshbvide, 
Decies without 
Dram, 



Glenabiry, 
Middle third, . 
Upperthird, . 



Thomas Parker, 

Sir W,„. p. Gallwey, 
” Albert Lee, 

_ Ditto, 

William Parker, 
Laurence Waldron, . 
William Barker, 



John Keily, 

P.i chard Smyth, 
Catherine I. Osborne, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Lord Cremome, 
Richard Ussher, 
Richard T. Barron, . 
Sir John N. Humble, 
College of Physioians, 
G. T. Balter, . 
Catherine I. Osborne, 
John Power, . 
Catherine I. Osborne, 
Ditto, 



| Banlry, 

Barretts, 
Barrymore, . 



East Carlicry, 
EastDivision, 

East Oavbery, 
West Division. 



West Carbery, 
EastDivision 



Condons and 
Clangibbon. 



Fermoy, . 



I Ibane and Bar- 
ryroe, . 
Lmokilly, 



Kerry currihy, 



I William O'Sullivan, . 
Earl of Bantry, 

| Philip Cross, . . . 
James Jones, . 

Henry B. Mitchell, . 
Richard Barter, 

Henry Hudson, 

M. E. T. Oliver, . 
Viscount Bere.haven, 
Lord C. P. P. Clinton, 
Ditto, 

William J. O'N. Daunt, 
Sampson T. W. French, 
Thomas Hungerford, 
Alcock Ottlcy, 

J antes It. Barry, 

James Gillman, 

Thomas Hungerford, 
Helena H. Stealy, . 
George Robinson, . 
William B. Baldwin, 
Ditto, 

John Beamish, 

William Whitney, . 

| Jeremiah O'Connell, 
Gibbs Ross, 

Anthony Cliffo, 

Thomas Campion, . 
Henry O'Brien, 

Nicholas P. Leader, 
John Leader, . 

C. S. Soulsby, 

Henry Leader, 

Edward Foott, 

William Leader, 

Michael Boyan, 
Cornelius O'Connor, 
Nicholas P. Leader, 
George E. Cotter, 

N. P. Leader, . 

Robert E. Gibbings 
J antes Lysaght, 

R. E. Gibbings, 

James Lysaght, 

Joseph Harman, 

Lord Fermoy, . 

Susan Cummins, 

James H. S. Barry, 

Earl of Shannon, 

John Litchfield, 

Ditto, 

Mountifort Longfield 
, Henry O'Brien, 

Daniel M'Carthy, 

Richard Woodley, 

Daniel M'Carthy, 

R. H. White, . . 
William R. Meade, 
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Kinalmeaky, . 
Muskerry,E ast, 

Muskerry.West 
Orrery and Kil- 

Clanmaurice, , 



Dunkerron, 

North, 

Glenarougkt, . 



Iveragh, 

Maguilihy, 



Michael H. Roberts, 
Thomas W. Hungerford, 
Lord C. P. P. Clinton, 
George G. Hodder, 
Simon D. Crooke, 

Henry Baldwin, 

Henry T. Coppinger, 

St. John Jefireys, 
Richard Barter, 

Henry Leader, 

St. John Jeffreys, 

Henry Leader, . 

John M'Carthy, 

George Bruce, 

Robert Saunders, 



Pierce Crosbie, 
Stephen E. Collis, 
Samuel Julian, 
Richard S. Oliver, 
Patrick Ryan, . 
William J. Neligan, 
Gerald F. O'Connor, 
Robert C. Hickson, . 
Edward Hussey, 
Matthew T. Moriarty, 
Kean Mahony, 



Ditto, 

Richard Hinde, 

Thomas S. Dennis, . 
William Sandes, 

William V. L. Foster, 
James Raymond, 

James Crosbie, 

Earl of Listowel, 

Samuel S. Raymond, 

Sir Robert J. Paul, . 
George Cashel, 

Lord Burghersh andothe 
Alexander Elliott, . 
Earl of Listotvell, 
Pelham J. Mayne, . 
Marquess of Lonsdowne 
Andrew M‘ Carthy, . 
Knight of Kerry, 

John F. Day, . 

Marian Harte, . 

Richard Morpliy, 

Oliver D. Stokes, 

George D. Stokes, . 
William M. Hickson, 

Sir William D. Godfrey, 
James Hussey, 

Robert Twiss, . 

William Blennerhasset, 
Robert F. Meredith, 
Charles F. Nash, 
Richard Leahy, 

Samuel M. Hussey, . 
Edward Morphy, 

Rev. R. F. Meredyth, 

R. R. Fitzgerald, 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 




£ s. 


d. 


£ 




d. 


£ s. d. 




8 








0 


250 


0 


0 




200 












100 


0 


0 














0 


1,500 


0 


0 




300 


0 










300 


0 


0 














0 


200 


0 


0 




ICO 












300 


0 


0 
















100 


0 


0 














0 


400 


0 


0 




270 












200 


0 


0 




100 












800 


0 


0 




480 






4 






000 


0 


0 




OOO 












COO 


0 


0 




300 










0 


400 


0 


0 














0 


500 


0 


0 
















200 


0 


0 




80 


0 


0 


1 


. 2,006 0 


0 


2,000 


0 


0 




1,200 






3 






950 


0 


0 












8,100 0 


0 


1,000 


0 


0 














4 


1,000 


0 


0 












708 11 


7 


500 


0 


0 












326 14 


0 


300 


0 


0 












360 0 


0 


300 


0 


0 












. 14,000 0 


0 


11,000 


0 


0 












2,120 0 


0 


1,300 

200 


0 


0 




1,300 






6 




0 


0 


0 




80 








30!) 0 


0 


250 


0 


0 


- 


00 


0 




1 


4,008 12 


0 


4,000 


0 


0 




1,500 








4,834 11 


0 


4,000 


0 


0 




2,000 


0 


0 


4 




0 


300 


0 


0 


240 0 0 


00 


0 


0 




. 1,100 0 


0 


700 


0 


0 




GOO 








4,190 0 
1,479 0 


0 


3,000 


0 


0 




2,000 


0 


0 




0 


1,000 


0 


0 


300 0 0 


700 


0 


0 


4 


1,120 0 


0 


500 


0 


0 




500 


0 


0 


0 


555 0 


0 


350 


0 


0 




210 


0 


0 


3 


1,000 0 


0 


1,000 


0 


0 












530 0 


0 


400 


0 


0 




240 


0 


0 


3 


. 1,192 8 


7 


1,000 


0 


0 




1,000 


0 


0 


s 


250 0 


0 


200 


0 


0 




200 








•s, 12,300 0 


0 


4,000 


0 


0 




2,200 


0 


0 


5 


200 0 


0 


200 


0 


0 




80 


0 


0 


2 


400 0 


0 


400 


0 


0 




450 


0 


0 


5 


1,044 0 


0 


000 


0 


0 




500 


0 


0 


6 


. 5,310 2 


3 


4,000 


0 


0 




2,000 


0 


0 


4 


500 0 


0 


300 


0 


0 




300 


0 


0 


0 


3,000 0 


0 


2,000 


0 


0 












913 0 


0 


350 


0 


0 


210 0 0 


140 


0 


0 


2 


4,200 0 


0 


2,000 


0 


0 




1,200 


0 


0 


3 


. 1,120 0 


6 


250 


0 


0 


200 0 0 


50 


0 


0 


1 


. 1,430 0 


0 


000 


0 


0 




120 


0 


0 


1 


. 1,036 8 


0 


950 


0 


0 




900 


0 


0 


5 


558 6 


0 


000 


0 


0 




400 


0 


0 


4 


. 4,100 0 


0 


1,150 


•o 


0 




090 


0 


0 


3 


2,800 16 


2 


1,500 


0 


0 




000 


0 


0 


2 


322 0 


0 


200 


0 


0 




200 


0 


0 


5 


1,060 0 
. 1,271 0 


0 


800 


0 


0 




340 


0 


0 


2 


0 


500 


0 


0 




200 


0 


0 


2 


599 0 


0 


500 


0 


0 




100 


0 


0 


1 


700 0 


0 


700 


0 


0 




280 


0 


0 


2 


493 18 


0 


300 


0 


0 




120 


0 


0 


2 


738 0 


0 


500 


0 


0 




100 


0 


0 


1 


300 0 


0 


200 


0 


0 




40 


0 


0 


1 


600 0 


0 


500 


0 


0 




100 


0 


0 


1 



20 Aug., 1850. 
7 June, 1853. 
20 Aug., 1855. 
11 July, 1856. 
2 May, 1851. 
20 Sept, 1852. 
25 July, 1849. 
14 Dec., 1834. 
7 June, 1853. 
9 May, 1854. 
14 April, 1856. 
11 Aug., 1855. 
13 May, 1850. 
17 Sept., 1849. 
13 May, 1806. 



10 May, 1849. 

20 June, „ 

6 Jan., 1851. 
10 Jan., 1852. 

15 Dec., 1852. 

25 Oct., 1854. 
30 June, 1 850. 

5 Aug., 1851. 
14 Feh., 1850. 
10 Aug., 1852. 

23 Sept., 1851. 

7 Aug., 1850. 

24 July, „ 
OJan., 1848. 

13 June, 1849. 
13 Feb., 1851. 

10 May, 1850. 
22 March, 1852. 

3 April, 1849. 
22 June, 1850. 
5 April, 1852. 

18 Jan., 1854. 

11 Sept., 1851. 
13 Nov., 1802. 

26 May, „ 

5 March, 1853. 
22 „ „ 

7 Aug., 1860. 
24 July, „ 

12 Dec., 1851. 

19 March, 1840. 
24 Aug., 1849. 

13 Nov., 1854. 
22 „ 1802. 
12 May, „ 

' 5 July, 1849. 

16 June, „ 

21 „ 1852. 

8 Feb., 1849. 

6 „ 1866. 
2 » » 

11 Dec., 1854. 

20 Nov., 1855. 



By Order, 



Office of Public Works, 

DvbUn, 31sf March, 1857. 



E. Hornsby, Secretary. 
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appendix c. 



arterial drainage. 

Souths No 1. -Abstract of Awards unde Pinal op to the 31st Dcoemlc t ,lS5C,an<lpcpaymcnts ^ 

thereon up to 31st December, 1856, -4 

” 2.— Return of Districts in Hands, with the expenditure and employment thereon, 

for year ending 31st December, 1856, 

„ 3.— Return of Districts in which works have not been undertaken, ... 80 

Extracts from the .Annual Reports, for the year 1856, of the following Engineers, viz. 



I ' T °. 1 — Battereby, C. J., c.e., Inny, counties of Heath, Westmeath, Cavan, and Long- 
ford, stationed at Balnalack, Rathowen, ... . , . .80 

” ^ oe » Richard H., c.e., Castlebernard, King’s County, stationed at Kinnitty, . 83 

» — Farrell, Martin, c.e., Loughs Ougliter and Gowna and River Erne, and 

Ballinamore and Ballyconnell, <tc., counties of Cavan, Fermanagh, Leitrim, 

and Longford, stationed at Cavan, go 

„ 4 .— Gibbons, Barry D., C.E., Memorandum on Youghal District, county of Cork, 9 1 

„ 5 .—' Harding, Samuel, c.e., Keonagh, county Longford, stationed at Longford, . 91 

„ 6.— Kano, H. J. B., c.e., Brosna (Forbane), Kilbeggan, counties Westmeath and 

King’s, stationed at Kilbeggan, ...... 93 

» 7.— Kelly, J. W., c.e., Fergus, Quin, Annagli, and Comogue, counties Clare, Gal- 

way, and Limerick, stationed at Ennis, ...... 9S 

» Lyons, A. 0., c.e., Cappagb and Killimor, county Galway, stationed at Killimor, 102 
„ 9. — Mason, John S., c.e., Strokestowu, Ilind River, LougU Gara and Mantua, 

counties Roscommon, Sligo, and Mayo, stationed at Fronclipark, . .102 

„ 10.— Ottley, Charles S., C.E., Lough Neagb, counties Antrim, Londonderry, Armagh, 

Tyrone, and Down, stationed at Castledawsou, 107 

« 11 • Roberts, Samuel U., c.e., Loughs Corrib, Mask, and Carra, Dunkellin, Lavally, 
Turlouglimore, Lough Mask and River Robe, Balia, Sbrule, and Lough 
Lannagh, counties Galway and Mayo, stationed at Galway, . . . Ill 

« !-• Tarrant, George, C.E., Dnnmore and Monivea, counties Galway, Mayo, and 

Roscommon, stationed at Tuarn, . . . . . ... 117 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE 



[1850. 



Schedule No. ].— Abstract of Nihety-iotr Dkamage Awabds made Pinal 



up to 



Kilmurry, 

Loughnnsaggart, 

Bed Bog, . 

Carbury Mill-stream, 
Wilkinstown, 

Carrigans, .... 
Kilm annock, ( Supplemental , 
18 fft August, 1834). 



Ballinderry, 
Mullafarry, 
Lough Alick, 
Owenkeagh, 



Twelve Awards made Final in the Year 1849. 



Meath and Kildare, . 
Galway, 

Kildare, 

Do., 



Shandrum, 

Carrowmore Lake (Supple- 
mental, 31stMarch,l&50'), 
Drnmbominy, . . ’ 

Moyne and Crosspatrick, . 
Curragha, 

Kinmeen, 

Headford, 

Kiloook, 

Ballybay, 

Lorrha, . 

Owenabroekagh (Supple- 
mental, l Hth March, 1858), 
Moyom(S uplVltli Apl 1805), 
Curraunboy (Supplemental, 
10th January, 1800), 
Cuilraore (Supplemental, 
10 th January, 1850), 
Broadlough ( Supplemental , 
10th January, 1850), 
Mullawn (Supplemental, 
10th January, 1850), 
Camdoon, . . 

Tawnawoggaun (Supple- 
mental,'! 1st March,! 83 0 ), 
BaUinakill, 



Ballinaskea Sc Castlerickard, 



Castlebar Lakes (Supple- 
mental, 7th March, 1850),' 
Kilmaine (Supplemental, 
18tft March, 1855), 
Saleen Lough, . 

Fane (Supl., 1st July, 1834), 
Nobber, 

Wottonstown, 

Ballinhassig, 

Cahore, 

Clonlost, . 

Ratooragh, 

Shandon, . 

Lough Crew, 

Ballyoasey (Supplemental, 
23rd February, 1805), . 
Boley, 



Lisduff, . 
Foranwell, . 
Lough Dalla, 
Glenarrilf, . 
Maghera, . 



Do., 

Meath, 

Meath and Westmeath, 
Meath, 

Kildare, 

Meath, 

Donegal, . 

Wexford, . 



7,170 

000 

2,000 

2,500 

3.000 

1.000 
10,000 

8,330 

8,532 



0 March, 

4 April, , 
0 June, . 



Twenty-seven Awards made Final in the Year 1850. 



Cork, 

Wipldow, 

Do., 

Fermanagh 

Mayo, 

Meath and I 
Fermanagh, 
Leitrim, 
Meath, 



Meath, 

Do., 



1,058 

2,210 

0,004 

15,700 

12,000 

700 



Totals for 1850, 



Nineteen Awards made Final in the Year 1851. 



1.500 

10,000 

2,850 

87,400 

40,000 

0,300 

28,500 

7,000 

3.500 
2,780 

100 

2,300 



Louth, 

Meath, 

Louth, 

Cork, . 

Wexford, 

Westmeath, 

Cork, . 

Waterford, 

Meath, 



Kildare, 

Mayo, 

Antrim, 



4,000 

9,200 

19,000 



12,115 10 0 
3,871 10 2 

729 3 2 
3,52G 4 11 
280 18 1 
1138 13 3 
083 14 
004 19 11 
037 10 10 



Portion of 

Total 

Expenditure 



1,202 0 10 
980 13 0 
2,881 12 0 
1,277 7 3 
3,237 8 4 
712 10 3 

790 12 1 
333 8 0 
702 18 9 
1,204 5 0 
244 10 4 
1,010 12 9 

1.810 3 5 
848 17 4 

8.810 12 8 
3,504 10 3 



320 13 
1,241 10 



10,090 10 1 
3,079 13 11 
8,155 15 0 
7,034 3 4 
1,102 18 0 
7,8-44 17 1 
4,315 14 11 
2,400 14 3 
928 7 11 
1,030 12 0 
2,753 19 8 

3,805 3 2 
2,220 14 2 
1,545 15 11 
3,475 1 8 
2,830 11 9 
3,345 4 4 
1,397 12 1 



L.830 15 9 
100 10 2 



00 19 11 
34 18 
190 17 7 
141 5 






130 1 3 
184 3 7 
122 7 11 
70 11 7 
102 10 7 



20 9 4 
18 8 10 
135 15 0 



155 12 4 
93 14 3 
077 19 10 



70,077 11 1 3,914 3 1 50,877 9 10 



041 13 
3,380 14 
273 10 
882 11 



493 0 0 
333 8 9 
079 12 3 
1,204 5 9 
244 10 4 



923 



1,801 9 5 
807 11 2 
3,431 0 2 
3,449 19 3 



1,000 0 0 
1,073 10 4 
3,318 5 5 
2,030 7 0 



7.000 0 0 
2,943 15 5 
G,229 12 6 
7,053 5 5 
1,021 15 5 

7.270 8 4 

4.270 3 5 
2,197 4 10 

928 7 11 
000 12 0 
2,500 1 2 

3.000 0 0 
2,0S0 14 7 
1.545 15 11 
8,407 10 1 
2,045 0 11 
3,345 4 4 
1,307 12 1 



* Repayments reduced by refunds 
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1.866.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

December 31, 1856, and Repayments thereon, np to December 31, 1866. 





Flooded or 
Injured Lands, 
wliicb have 


! Cost per 
j Acre of the 


| Annual Letting 


Amount of 
Instalments 


*|f 

hi 








Repayments. 




— 






Measure. 


' including 
; Interest, &o. 


| of these Lands, 
caused by 
Drainage. 


^half-yearly, 


5: is 

111 

-a. 


To end of 1835. 


During 1856. 


Total. 






»■ 


*• 


£ s. d. 


£ 




d. 


£ s. 


d. 




£ 


j. 


d. 


£ 


s. 


d. 


£ 


g 


d. 




3,827 


2 


18 


2 13 8 


1,034 


7 


0 


382 4 


1 


40 


0,251 


12 


10 j 


049 


18 


0 


9,901 


10 10 




074 


0 10 


3 15 7 


315 


10 


1 


139 17 


7 


4-1 


2,137 


17 


9 ; 


273 11 


0 


2,411 


8 


. 




210 

1,440 

150 

503 

103 

241 

100 

700 

G34 


2 20 
0 12 
1 38 
1 22 

1 38 

2 8 
0 20 
2 37 
2 18 


2 10 0 
2 7 0 

1 10 5 

2 7 9 

3 0 0 
3 14 4 
3 10 

2 4 10 

3 13 6 


08 

438 

20 

143 

59 

75 

44 

217 

217 


17 

0 

13 

10 

11 

8 

10 

10 

3 


3 

11 

1 

4 

5 
0 
8 
8 


23 12 
124 12 
10 1 
‘32 0 
20 10 
33 0 
22 8 
57 17 
80 17 


i 

8 

0 

9 

0 

0 


40 

40 

40 

40 

40 

40 

40 

40 

40 


400 

2,128 

120 

560 

553 

533 

321 

983 

1,280 


11 

10 

14 

15 
18 
10 
15 
10 


0 

l 

0 

9 

6 

11 

9 


39 7 
389 7 
30 10 
50 12 
25 13 
00 4 
43 7 
107 a 
167 8 


0 

4 

5 
4 
8 
8 

0 

0 


538 

2,318 

157 

020 

570 

005 

305 

1,090 

1,453 


18 0 

3 11 

4 0 
0 4 

9 5 : 

3 2 

4 1 i 
17 9 ' 

10 2 i 




500 


1 


12 


10 0 8 


702 


0 


1 j 


241 17 


0 


24 


5,302 


11 


5 


473 


0 


2 


5,775 


11 


7 : 










Average. 




























— 


— 




3,453 


0 28 


3 U 2 


3,333 10 


2 


1,180 13 


0 


- 


23,701 


0 


0 


2,116 


11 


0 


25,817 17 


0 




811 


0 


38 ; 


3 12 5 


112 


8 


0 


40 4 


8 


32 
































5 


1 


39 0 


2 


30 






1 
























240 10 


7 


103 15 


0 


40 


1,058 


















30*1 




Jd 










41 15 


1 


44 


007 




















■>93 












136 7 


0 


36 


1,008 


1:) 
































24 13 


1 


44 


250 15 


4 


380 


4 


2 


030 


19 


0 ! 




100 


2 


30 


8 10 2 


54 18 


5 


10 10 


3 


20 


832 


5 


0 










, 


















14 0 




32 




























10 


23 10 


3 


44 


303 


































04 1 


0 


30 


059 11 


4 






























10 9 


10 


32 


114 11 


















o04 












43 13 11 


28 


304 
































1 


07 15 




40 


























27 






0 


8 


44 5 




24 


023 


12 




















1 












120 4 


8 


41) 


1,747 


15 


IP 


239 








14 

7 








Id 




335 


7 




122 4 


8 


44 


1,542 


17 


11 


213 


9 


.2 


1,750 


i : 




370 


0 


35 


8 10} 


224 


1 


0 


23 9 


1 


20 


1,705 
































08 17 


3 


20 


3,070 


19 


1 


336 


0 


0 


4,015 


10 


7 : 




40 


0 


31 


5 1G 4} 


10 


0 


0 


- 




- 


241 


10 


5 








241 


10 


5 1 




57 


3 


8 


5 0 8 


21 


13 


0 


- 




- 


119 


8 


4 








110 


8 


4 i 




108 


3 


10 


5 11 3 


78 


19 


3 


- 




- 


1,180 


19 


11 








1,180 


io ii : 




74 


3 


13 


4 0 2 


20 


11 


1 


_ 




_ 


802 


19 












19 

1 






/2 


3 






27 


.0 




7 8 


1 


44 


528 


11 


2 


24 10 


7 


553 


9 . 




204 


1 


0 


4 0 1 


82 


10 


10 


as 7 


3 


30 


000 17 


8 




7 






3 1 










2 0 10 


120 


15 


8 


40 12 


4 




035 


10 
























428 


2 


1 


159 4 


4 


32 


2,000 


3 


0 












11 

1 








20 


2 15 2 


205 


7 11 | 


03 18 


11 


32 


1,208 


3 


11 


183 15 


2 


1,391 


19 










Average. 




































0 17 


3 10 7 


4,074 


4 


8 


1,373 0 


9 


- 


24,572 


9 


3 


3,813 


16 


2 


28,380 


5 


5 




185 


2 27 


0 2 0 


85 


ID 


1 








310 10 


T 








310 


19 


7 




1.120 


3 


30 


0 10 3 


022 


12 


0 


185 11 


10 


40 


3,448 




4 


474 


8 10 


3,922 




3 




000 


3 


1-i 


3 4 11 


259 


3 


10 


74 7 


3 


80 


1,692 




2 


102 


5 


0 


1,794 




2 




1,531 


3 


28 


4 15 0 


033 






205 C 


10 


33 


3,048 10 


11 


410 




11 


3,405 




io : 




1,357 


1 


3 


5 3 11 


080 


13 




268 8 


9 


40 


3,107 


T 


1 


494 17 


8 


3,002 


.4 


y : 




310 


1 


17 


3 4 7 


00 


15 


8 


40 0 


e 


40 


415 


9 


4 


62 


8 


3 


477 


17 






1,452 


3 


5 


5 0 2 


447 


8 


10 


212 19 


2 


60 


2,444 


7 


8 


454 


4 




2,808 


12 


0 




017 


1 


24 


0 18 4 


240 


0 


2 


119 2 


1 


76 


3,230 10 


JO 


78 


7 


2 


3,315 


4 


0 




048 


2 


5 


3 7 9 


177 


14 


0 


80 10 


10 


40 


1,009 19 


5 


149 13 




1,150 


13 


. 1 




24-4 


1 


o 


3 10 0 


51 




11 


23 9 


1 


80 


554 19 


11 


28 


17 


6 


580 


17 








1 


15 


15 4 10 


57 


8 




22 17 


2 


44 


573 17 


11 


44 14 


-Q 


618 


12 


1 




480 


0 


34 


5 0 1 


140 


4 


8 


09 2 


0 


72 


787 14 


0 


129 13 


5 


917 


7 


11 




753 


3 


0 


4 10 0 


223 


12 


8 


08 13 


1 


48 


1,700 


10 


9 


121 10 


0 


1,921 


1 






083 


0 


4 


3 0 11 


188 


18 


11 


76 n 


1 


40 


822 12 


2 


141 14 


0 


904 


0 


2 




408 




11 


3 2 0 


112 


10 


8 


48 7 




52 


427 


17 


8 


104 19 


6 


532 


10 


8 




050 


J. 




3 11 3 


203 


1 


11 


125 7 


8 


40 


1,231 13 


10 


239 


19 


8 


1,471 


13 


0 




083 


0 


15 


2 13 10 


201 


10 


a 


07 0 




40 


1,108 


5 




173 


0 


11 


1,281 


12 


7 




52(1 


0 


30 


(17 2 


214 


12 


4 


195 13 


0 j 


50 


1,441 




1 


103 


4 


4 


1,004 


(i 






303 


1 


32 


3 11 0 


147 


3 


5 


59 19 




32 


501 


6 


0 


253 


1) 


7 


804 


10 


0 




13,707 






Average. 


































3 


5 


4 17 8 


4,712 


19 


5 


1,882 9 


0 


- 


23,073 


7 


10 


3,031 


13 


4 


31,705 


1 


2 


— 






















| 




























Blackwater, 
Oranhill, . 

Ballyoowon, 

Gorteon, . 
Hermitage, 
Iulmnrry, 
Loughnasaggart, 
lied Bog, 

Carbnry Mill-stream, 



Ballinderry, 

Mullafarry, 

Lough Alick, . 
Ovvenkeagli, 
Carriggowcr, . 
Shandrum, 

Corrowmore Lake, 
Dnimboiiiiny, . 
Moyne and Crosspat 
Cnrragha, 

Kinmeen, 

Headford, 

Rilcock, . 

Ballyl.av, . 

Garr, 

Lorrlia, . 



Cnrrannlioy, 

Cnilroore, 

Broadlough, 



Tawnawoggaun, 

Ballinekill, 

Boardsmill, 
BaUinaskenL-CastlerickardJ 



Castlebar Lakes, 

Kihnaine, 

Saleon Longb, 

Nobber, 
Wottmistown, . 
Ballinhassig, 
Caliore, . 
Clonlost, . 
Batoorngh, 
Shnndou, 

Lough Crew, 

Bnllycosey, 

Buley, 

Lisdntf, . 
Foronwell, 
Lough T)alla, . 



j Moghera, 
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APPENDIX TO TWENTY-FIFTH REPORT OF THE [la56 

Schedule No. I—Abshuct of Ninett-kim Damage Awards made Find! up to 



Caraoge, . 

Eslin, 

Ballyualiown, . 
Derryholmes, . 
Borrisokanc (Supplemental., 
Hth March , 1800), . 
Axnnsh(SuppUmeuUil, With 
Oclobcr, 1801), 

Cork Slolj, . 

Miles and Teroplehryi 
CavetOwn, . 

Croghau, . 

Drnmeliif, . 

Coolailey, . 

Dnumoran, 

Dungolman (Supplemental, 
lOtk April, 1800), . 
Rath, or Clooneen (Supple- 

mciitaf,01stJi/arcfi,1800), 

Burron, .... 






42 T emplcmore ( ( Lan ds ) , 
(New award) 1 (Mills), 
47 Clonaldlly, 

2 Ardee, 

03 Loughans, 

9 Borris-in-Ossorv, 

' 29 Deel, . . * 

101 Castlemartyr, 

09 Quin, . 



Sixteen Awards made Final in the Year 185:2. 

Limerick, . 

Leitrim, 

King's and Westmeath, 

King's, 



Galway, 

County of City of Cork, 
Cork, 

Roscommon, 

Do., 

Sligo and Leitrim, 

Sligo, 

Do., 

Longford aud Westmeath, 

Do., do. 

Carlow and Kildare, 

Totals for 1802, 

Two Awards mad 
King's and Tipperary, 

Wexford, . 

Totals for 1803, 



Cros slough, 



“Wes’' 

Derrylin, . 
Leeshorougli, . 



KillimorJ , 



.Mais?’ 

Strokeetown, 

The Hind River, 
Lavidly, 

Castlebcmard, . 



Tipperaiy, 

Cork” 

Loutli and Meath, 
Kilkenny, . 

Tipperary and Queen's Co 
Meath and Westmeath, 
Cork, 

Clare, 



Totals for 1801, 



Mayo, ... 
Kildare, Meath, West- 
meath, aud King's Co. 
Wexford, . 

Kilkenny 

Kilkenny and Tipperary, , 
Louth, Meath, Cavan, and' 
Monaghan, 

Fermanagh, . . ‘ 

Monaghan, 

Totals for 1805, 



Roscommon, 

Rosoommon, 

Galway, 

King’s County, . 



G eneral Total for eight years, ending Dec. 31, 1805, 
for Ninety-nine Awards, 



01,184 


no 


19,840 


00 


15,000 


01 


22,400 


02 


20,050 


03 


13,120 


04 


330 


05 


10,280 




8,000 


07 


8.000 


08 


14,294 


09 


00,744 


70 


7,080 


71 


28,000 


72 


15,000 


73 


40,000 


74 


374,427 




'inal in the Year 1 


35,840 


7 - 


14,000 


70 


49,840 




Final in t 


e Yea 


33,000 


77 


2,000 


78 


78,000 


79 


3,500 


SO 


35,840 


81 


04,000 


82 


12,900 


83 


37,120 


84 


200,420 




Pinal in the 


Fear 


399 


80 


304,139 


80 


20,752 


87 


212,480 


88 


17,000 


8!) 


18,000 


90 


8,000 


01 


170,813 


92 


3,000 


03 


11,922 


94 


778,500 




Final in t 


eYea 


40,341 


90 


70,000 


no 


10,000 


97 


28,100 


98 


38,000 


09 


108,501 




2,001,073 





29 September, 

30 ,, 

29 October, 



20 April, 



• 1804. 

• 1 July, 1854, 
5 September, 



3 April, 1S53, 
11 „ 

20 June, . 

18 „ 

.7 Angust, 

.3 September, 
0 October, 

!7 „ 

19 December, 



Total 

Amount of 
Expenditure, 

purposes. 



_ Total 
Expenditure 
charged to 



4,437 1 
11.300 
0,802 
7,100 

10,038 1 
4,034 



10,087 
0,071 . 



T : ™ 



09 15 0 

103 9 5 
224 7 8 

110 0 10 
330 12 0 



1,933 1 
3,431 1 
3,840 
4,025 



113,509 5 11 , 0,541 13 



10,825 



0 2 



22,280 0 
4,107 7 4 
20,020 0 1 
20,783 12 7 
7,381) 10 0 
20,050 11 0 



414 9 11 

415 12 11 



1,098 3 2 

32 1 3 
1,300 5 1 



7,000 0 0 
2H0 1) 0 
10,793 4 11 
9,920 12 
1,800 0 
- 10,000 0 

2,000 17 4 13,700 0 

013 0 5 4,9-10 0 

1,078 18 4 14,000 0 



121,431 2 9+ 


7,339 8 0t 


72,933 17 4* 


405 1 2 
00,080 11 0 
13,520 15 3 
00,718 1 9 
2,799 4 7 
10,984 13 10 
8,058 3 0 
47,043 10 8 

787 14 0 
0,081 8 2 


5,124- 18 10 
58 0 0 
1,120 10 2 

337 7 10 
832 8 9 
2,893 0 0 

247 11 5 


352 0 0 
22, SOS 12 2 
10,808 15 0 

23.000 0 0 
1.000 0 0 

7.000 0 0 

4.000 0 0 

22.000 0 0 
200 0 0 
300 0 0 

3.000 0 0 


237,880 13 4 


10,110 17 0 


100,510 7 2t 


55,040 17 10 

42,490 10 8 
20,880 0 1 
10,820 8 8 
22,302 9 0 


2,357 1 7 

1,858 5 3 
1,410 10 1 
379 11 8 
93 17 7 


21,000 0 0 
90 0 0 
21,550 0 0 
10,050 0 0 
4,250 0 0 
10,000 0 0 


150,540 12 9 


0,099 12 2 


07,540 0 0 


803,335 17 5 


40,020 8 0 


511,312 1 9 



it remitted by order of the Treasnry, uuder 



Office of Public Worlcs, Dublin, 31«i March, 1857. 
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Flooded or 
Injured Lauds, 
which have 
been Drained 
or Improved. 
Statute 
Measure. 


Drainage, 
including 
Lite rest. 


Increase 

Annual Letting 
Value 

of these Lauds, 
unused by 
Drainage. 


Amount of 
Instalments 
payable 
half-yearly, 
to repay Cost 
with Interest. 


A. 


n 


£ s. 


rf. 


£ s. 


<1. 


£ 




d. 


1,412 


0 7 


3 1 




040 8 


G 


233 


11 


11 


2,032 








880 15 


1 


390 










iO 


002 0 










6,000 


1 0 


1 3 


11 J 


058 1 


4 




8 


0 


1,517 


0 30 


0 5 


4 


505 19 


5 


153 


2 


1 


. 007 


0 39 


4 4 


1 


38!) 2 










214 


0 20 


27 13 


0 


073 0 


111 










1 29 






94 14 












0 37 




0 


117 1 










847 


2 1 


4 1 


0 


277 11 


0 


118 






047 


0 11 


5 18 




207 11 


1 






9 


792 


3 18 


5 10 




241 2 




119 


S 


881 


0 30 


0 4 


11 


2S2 10 


4 


133 


13 


11 


2,220 


0 8 


4 12 


1 


020 1 


0 


301 


14 


0 


1,157 


3 35 


0 4 


10} 

1 


401 10 


10 


107 


R 




8,008 


0 0 


3 0 


2,589 19 


9 


929 


12 








Average. 












29,452 


2 30 




4 


9,053 10 


0 


3,709 


17 


4 


1,288 


3 7 


0 0 114 


434 19 


7 


100 






3 


1 0 


- 




- 




4 


8 


10 


1,983 


0 10 


4 4 


10 


009 0 


0 


200 10 


0 


















3,275 


0 17 


0 0 


0 


1,04-4 0 


0 


455 


13 


0 


3,394 


0 21 


4 7 


3 


1,203 0 


10 


334 17 


0 




2 0 










12 


10 


0 


292 


0 30 


30 19 








394 n 


1 


3,252 


0 11 


0 12 




1,731 19 


4 


412 19 


1 


548 


1 2 


7 8 




214 4 


4 




1C 


0 


3,024 






1 


1,035 18 




305 


11 




4,499 


3 30 


4 3 


0 


1,584 8 


9 


043 


15 




1,114 


1 5 


0 1 




383 7 


4 


101 


1 


1 


4,305 


0 20 


4 8 


1 


1,032 15 


3 


450 


8 


0 






Average. 














2 1 


5 8 


5 


7,315 19 


0 


2,877 


0 


7 


01 


0 30 


4 9 


0 


33 17 


1 


12 


0 


1 


0,770 


1 18 


7 13 


0 


1,008 15 


1 


745 


2 


8 


2,993 


0 2 


14 10 


5 


1,180 14 


8 


547 


10 


11 


8,180 


3 20 


7 5 




1,095 2 


0 


749 


10 


10 


030 


3 0 


4 8 


0 


101 0 


2 


30 


J1 


1 


2,821 


2 0 


3 15 




409 0 




228 


4 


■; 


2,103 


0 15 


3 11 




500 14 


8 


187 


19 




6,709 


0 3M 


0 11 


11 


1,904 17 


0 


803 




a 


0 


2 0 










7 


16 


11 


187 


0 4 


4 4 


3 


49 0 


11 


13 


7 


11 


728 


2 27 


8 0 


3 


221 11 


» 


103 


3 


3 






Average. 












31,347 


l 5 


7 5 


3 


7,808 10 


G 


3,405 


G 


0 


0,344 

1 


3 15 




l 


1,509 13 


1 


722 


2 


11 












3 


1 


0 


7,478 


2 21 


5 8 


8 


1,794 17 


10 


741 


5 


4 


2,900 




0 11 


3 


703 8 


0 


300 


4 


8 


1,940 


2 0 


7 19 


2 


304 9 


8 


146 


3 


0 


2,490 


3 27 


8 17 


8 


709 1 


3 


337 


0 


0 






Average. 












21,232 


0 24 


7 1 


8 


5,081 10 












Average. 












141,080 3 13 


‘ “ 


1 


43,075 4 


0 


17,330 





To end of 1850. During 1856. 



3,350 4 11 

a, 883 io i 

3,313 11 0 



1,011) 13 4 
101 3 1 
433 3 11 
140 5 11 
1.113 1 5 
1,010 15 1 
015 13 0 

1,100 o-io 



£ - 4 '| 
334 10 11 I 
2,737 0 0 : 
628 17 3 ! 



3,003 IS 
8,383 14 
3,414 13 
4,071 0 



Camoge, . 
Eslin, . 

' Ballvnahown, . 
: Derryliolmes, . 



} 1,097 0 4 
2,075 10 8 



1,073 15 4 
33 1 3 
2,084 18 5 
237 7 11 
1,082 3 0 
1,304 12 3 
1,021 3 2 
3,030 5 2 



22 13 8 
7,074 ’l2 11 
101 14 
1,017 17 11 
210 3 0 
404 14 0 



341 0 3 | 3,023 1 1 ■ Borrisokane, . 

1,501 10 1 . Annagh, . 

2,508 13 4 Cork Slob, 

521 13 !! Jlilcs and Templebiyan, 
•w3 i) 1 , Oavotown, . 

1,338 (i 3 ' Croghan, 

1,204 is 0 i Dromcliff, 

1,170 3 4 j Coolant*}-, 

1,427 1 4 j Dmnaoran, 

3,743 11 11 I Dungolman, . 



11,012 4 7 



347 10 10 
507 12 10 



39 1 9 
1,423 7 8 
1,000 14 8 
1,035 1 0 
184 3 10 
3,433 7 2 



1,044 11 
2,073 12 



2,031 17 4 
32 1 3 
3,574 14 !) 

3S0 3 3 
2,050 10 11 
5,948 8 3 
1,300 19 5 
4,502 12 .0 



01 15 
9,098 0 
1,251 10 



5,444 5 
23 4 
454 19 



10,001 3 2 1 24, 740 10 5 



1,723 3 
399 1 
173 15 



2,770 0 10 
2,332 9 7 
1,723 3 8 



Add Repayments by Counties for other Districts for which Awards have not been made, to 
December 31, 1860, 

Total Repayments up to December 31, 1850, 

By Order, 



Sow, 



loughnns, 
Borris-iu-Ossorv. 
I>cel, 

Castleinartyr, 



Crosslougli, 

Ballyteige, 

Turloughmore, 

Kill, 

Kilmagonny, 
Kilbride, . 
Clyde, . 
Derrylin, 
Leesborongh, 



Killimor, . 
Strokestown, . 
The Hind River, 
Lavally, . 
Castlebemard, . 



Edward Hornsby, Secretary. 
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Li so 6. 

akterial drainage 

No - 2 — Return of Twenty-two Districts in hands, with the Expend iture and 



°ru 










— 


| Length 




ii 

p-a 


Districts. 


Date 0/ 
Final Notice. 


Counties in which Situate. 


Date when 


Area of 


and 

Priuripa 


Area pf Floaty 

““ “-lured Lands 
originally 










commenced. 


Basin. 


heMatleo 

Improve 


Drained or 


— 












in Itepor 


statute Measure. 


27 


Brusna (Ferbane), 


4 July, J84C 


King’s, .... 

resumed 


2 Sept., 1840 
early in 1854 


Statute Aorta 

389,120 


Stat. Milos 
C0i 


10,687 0 25 : 


172 


Balia, .... 


21 Sept., 1847, 


Mayo, .... 


10 July, 1849 


30,720 


10 










resumed 


10 Dec., 1853, 


’ 1 




22 and 
184 


Baliinamore ondBallyconnoll 
(Shannon and Erne June- 


20 June, 1840, 


| Cavan, Fermanagh, Leitrim 
f and Roscommon, 


00 June, 1840, 


101,450 


40 


0,038 1 18 




19 


Cappagh, . 


19 June, 1840, 


Galway, .... 


j 7 July, 1840, 


34,850 


11 


2,927 1) o 










returnee 


j- October, 1853, 




38 


Dunkellin, .... 


19 August, 1840 


Galway, 


4 Sept., 1840, 


88,320 


02 


7,110 (1 0 










resumed 


1 April, 1854, 




1B4 


Dunmore, . 


8 Sept., 1847, 


Galway, Mayo, and Roscommon 


15 August, 1849, 




40 












resumed 


1 Nov., 1803, 








65 


Fergus, . 


17 Deo., 1846, 


Clare and Galway, . 


10 Feb., 1847, 


134,400 


52 


8,388 0 0 










resumed 


October, 1853, 




30 


Inny, 


31 July, 1846, 


Meath, Westmeath, Longford, 


15 Sept., 184.6, 


231,110 


41 


7,703 1 14 










and Cavan, resumed 


20 Sept., 1853, 




41 


Kilbeggan, .... 


6 Sept, „ 


Westmeath and King's, . 


1 Feb., 1847, 


88,030 


20 


4,982 3 20 










resumed 


27 Sept., 1803, 




100 


Kecnagh, .... 


3 Sept, 1847, 


Longford, .... 


25 June, 1840, 


18,000 




1,882 0 0 










resumed 


20 April, 1854, 








11 

82 


Longford, .... 
Lough Gara and Mantua, . 


2 June, 1840, 
24 July, „ 


Longford, .... 
Roscommon, Mayo, and Sligo, 


17 June, 1840, 
0 Sept, „ 


72,320 

128,000 


25 


4,424 0 0 
3,003 0 0 










resumed 


0 „ 1853, 








43 


Loughs O tighter and Gown a, 
and Paver Erne, 


10 Sept., „ 


Cavan, Leitrim, and Longford, 


13 October, 1840, 


200,480 


57 


8,300 0 0 






Lough Neagh, . 


24 Deo., „ 


Londonderry, Antrim, Down, 


3 May, 1847, 


1,411,320 


01£ 






174 


Lough Mask and River Kobe, 


^ » 


Mayo and Galway, . 


11 June, 1849, 


225,000 


50 


14,880 3 0 




183 


Loughs Corrib, Mask, and 

Lough Lannagh, . 

Mouivea, .... 


4 Nov., „ 


Galway and Mayo, and County 
of Town of Galway, 

Mayo, 

Galway, .... 


1 January, 1848, 










103 

170 


19 Jan., 1848, 
22 Sept., 1847, 


11 June, 1849, 
15 August, „ 


21,440 

04,000 


11 


2,454 n n 
3,778 0 0 










resumed 


1 Nov., 1803, 








01 


Rinn and Black River, 


1 Dec., 1840, 


Leitrim and Longford, . 


13 April, 1847, 


74,000 




4,097 0 0 










resumed 


0 Sept., 1853, 






82 


Shrule, .... 

Shanagolden, 


19 June, „ 

1 Feb., 1847, 


Mayo and Galway, . 

Limerick, .... 


10 July, 1840, 
8 March, 1847, 


27,000 

14,270 


13 

24 


3,908 0 0 | 
1,012 0 0 




44 


Youghal, .... 


2 Oct, 1840, 


Cork, .... 


l Nov., 1840, 


1,547 




























Totals, 


4,281,505 


723J 


101,452 0 22 












Add quantity of land, as originally ascertained, in dis- 1 
trictsfor which uo revised survey lias yetheen made, J 

Add for Districts of Castlebernard, Hind, Killimor,) 
























been made. 






• • ■) 





(I) Includes £-240,442 IDs. Id, 



Office of Public Works, Dublin, 31* March, 1857. 
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Quantity of Land 
oa Revised and 
Detailed Survey of 
District, estimated 
to be benefited by 
the^jiroposed 


Total Expenditure 
from eommenceniew 
of Works to 31st 
December, 1806, 
including Interest 
on Borrowed 


Expenditure for 
one year ending31st 
December, Is.*, 6, 
including Interest 
on llorrowed 


Q Bockmd f 
Earthwork 
removed in 
1S5G. 


Length of 
Rivers 
and 
Drains 
openediu 


Equivalent 
of Men's 
Lsbonr in 
Days' Work 




Statute Measure. 


Money. 










10,87-4 o’ 18 


£ s. ,1. 
87,250 11 5 


£ s. rf. 

8,801 10 1 


Cubic Yards. 
248,749 


Stab Miles 

IT* 


32,432 




1,730 2 20 


18,001 10 4 


875 3 1 


- 


- 


805 




- 


231,047 18 O 


12,932 11 10 


00,800 




53,545 




2,377g 3 27 


15,000 18 8 


1,007 17 1 


1,419 


- 


2,34!) 




0,250 0 38 


41,500 19 0 


0,542 2 11 


34,004 


10 


33,709 




- 


44,204 10 0 


4.308 14 5 


08,720 


51 


44,030 




0,812 0 14 


47,470 3 1 


0,308 10 11 


80,5G2 


H 


32,000 




10,181 3 30 


47,900 13 7 


0,210 10 1 


30,093 




30,203 




0,030 2 10 


20,181 17 7 


2,305 11 3 


30,500 




0,430 




2,704 1 27 


0,101 4 10 


878 2 10 


9,330 


i 


3,484 




5,380 3 30 


39,073 14 5 
22,000 18 2 


2,810 12 0 


23,102 




11,077 




5,475 0 35 


3,244 1 7 


123,405 


10§ 


28,827 




13,040 3 27 


00,023 1 0 


5,753 5 5 


7,300 


1J 


10,001 




- 


232,055 0 2 


10,111 10 0 


101,473 


- 


04,408 




- 


04,107 4 0 


3,070 3 2 


' 2,770 


i 


• 3,177 




- 


233,235 5 1 


13,557 0 7 


84,500 


24J 


57,794 




1,750 2 5 


18,310 7 7 


858 18 4 






000 




1,001 0 0 


10,871 17 11 


002 9 3 


- 


" 


“ 




5,001 1 11 


20,410 2 0 


2,622 12 0 


51,110 




18,573 




3,207 0 5 


80,424 12 3 


1,400 0 C 


300 




4,072 




1,038 0 28 


4,001 18 8 


101 8 1 


- 


- 


- 




280 3 25 


22,730 15 0 


817 0 0 


- 


- 


- 




101,187 3 80 


1,403,720 0 11 


103,498 17 10 


985,880 


I01f 


500,028 




78,200 2 38 














- 


- 


- 


14,228 




12,701 




179,388 2 28 


'“1,403,720 0 11 


103,498 17 10 


000,017 


1085 


513,320 



interest on borrowed money. 



Summary proceedings; works resumed, after sus- 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 

Su mm ary proceedings; works resumed, after sus- 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 

Ordinary proceedings ; drainage and navigation com- 
bined ; drainage commenced under summary pro- 
ceedings. 

Summary proceedings; works resumed, after sus- 
pension for 2nd assents, in accordance with the 
Report of the Commissioners for Special Inquiry. 

Ditto; works resumed, after suspension for 2nd 
assents, in accordance with the Report of tire Com- 
missioners for Special Inquiry. 

Ditto; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 

Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 

Summary proceedings; works resumed, after sus- 
pension ior 2nd assents, in accordance with the 
Report of tile Commissioners for Special Inquiry. 

Ditto; works resumed, after suspension for 2nd 
assents, in accordance witli the Report of the Com- 
missioners for Special Inquity. 

Ditto ; works resumed, after ‘suspension for 2nd 
assents, in accordance with, the Report of the Com- 
missioners for Special Inquiry. 

Ditto ; 2nd assents received. 

Ditto; ditto ; works resumed, after suspen- 

sion for 2nd assents, in accordance with the Report 
of the Commissioners for Special Inquiry. 

Summary proceedings ; 2nd assents received ; drain- 
age and navigation. 

Ordinary proceedings ; drainage and navigation com- 
bined. 

Summary proceedings; drainage and navigation com- 
bined. 

Ordinary proceedings; drainage, navigation, and 
mill-power combined. 

Summary proceedings; 2nd assents received. 

Ditto; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 

Ditto ; works resumed, after suspension for 2nd 
assents, in accordance with the Report of the Com- 
missioners for Special Inquiry. 

Ditto; 2nd assents received. 

Ditto; works suspended; reported upon by Commis- 
sioners for Special Inquiry. 

Summary proceedings ; 2nd assents received. 



By Order, 



Edward Hornsby, Secretary. 
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So. 3.— Return of Seventeen Districts in whicl Worta have not been undeitalen. 



2 "3 Districts. 



02 Brickey, 

183 Breeogue, 
180 Burton Hall, 



l Irishtown, Ongenstown, 
imcl Grange Streams, 
I Kilclireest, . 

i Klsdocni, 

Maui, . 

Martinstown (Carljuiy), 



Date of Final Counties in which 



. 10 Jan., 1818, Kildare, 

, 3 Sept., 1817, | Meath, 

3 » „ Galway, 

• 3 „ „ Tipperary. 

. 22 Oct, lSlfi, Antrim, 

, 13 May, 1847, Kildare, 

13 „ 1851, Down, 

■ 3 Sept., 1817, Wicklow, 

, 23 Nov., „ Carlow, 



Office of Public Wor/cs. Dublin, 
March 31, 1857. 





fl{| .S'iL 


E2, 


Catchment 

Busin. 

1 




Uolie 

E, 


Statute 




1 


Acres. 


Miles. 




1,490 


24 211 


0 0 




1 ;- am 


0 0 


8,800 






. ! 180.480 






ire 0,700 


34 COO 


0 0 




11 j 04 


0 0 


000 


li 1 327 


0 0 


3,840 


4} 400 


0 0 


. 20,800 


10J 2,424 


0 0 


13,720 


7 1,410 


0 0 


67, COO 


11 2,102 


0 12 


• 


11G 


0 0 


. 07,000 


8 1,380 




0,700 


4 332 


0 0 


3,51.1 


itj 424 


0 0 


2,500 


- . 3(1 L 




24,000 


11 1 3,000 


0 0 j 


. | OSS, 087 


78$ | 15,587 


0 12 j 



i DxiiemlUuro 
i Slbt ] >ec ember, 



1" 1 8 Snmmmy proceedings. 

Snunua.?- proceeding.; tr« n ,. 

w ‘ , , Im Proveinent 

Act, and works executed bv 

81 9 j a>8». 

33 }o i! | j' Su-'imary proceedings. 

'I s 8 2 Revised quantify, 73 a. la. r®., 
summary proceedings; works 

proceeded with uniler Laud 
, „ , „ _ Improvement Act. 

10 10 0 Summary proceedings. 

32 14 3 Summary proceedings. 

180 18 2 Summary proceedings. 

117 n 10 1 S'liumary proceedings, 
an n iu ' Revised quantity, 1570 a. 



273 10 2 Ordinary proceedings. 
47 8 10 |) c 

37 11 0 I j- summary proceedings. 
07 10 0 i) c 

72 13 u | Summary proceedings. 



Extracts from the 
An nual Report of Mr. 
C. J. Iiattcrsby, c.e., 
District Engineer. 



’ ~ U ' Edward Hornsby, Secretary. 

Extracts from the Annual Report of Mr. C. J. Battersby, c.e., District Engineer. 
For the year 185G. Dated 8th January, 1857. 

Inny District, Counties of Meath, Westmeath , Cavan, and Longford. 

The works have been in operation during the past year in tlio following Divisions:— 
No. 5, or Ballinacarrow Division. 

No. 6, or Newport Division. 

No. 7, or Ballycorkey Division. 

No. 5, or Ballinacarrow Division. 



At the close of the year 1855, the works had been earned up as far as the Kinard shoal, 
the excavation of which was then in progress, the water having been diverted from the 
mam channel into a branch of the old river ; during the months of January and February 
the removal of the shoal, composed of limestone gravel and boulders, was carried 
on without any material interruption, and was finished up to the head ’of the island 
on 10th . March, when the head dam was lowered, and the remaining part of the shoal 
above this dam was afterwards removed. In order to keep tho works dry duriim 
the wet winter months, when the tail water was five feet and the head water nine feet 
above the proposed bed of river, the water wheel and pumps were erected on the Longford 
side of the river, and the head water was conveyed to tho wheel partly through existing 
drams which had been cleared up for tho purpose, and partly through a new cut. 

Duiing the summer months the daijis both here, at Emper, and Ballinacarrow, were also 
removed, and all taps re-filled; and this division may now be considered to be finished, with 
the exception of the removal of the dams at Ballinacarrow bridge, which I mentioned in 
my last Annual Report as. not having been taken away by the contractor who built the 
bridge ; in last July I applied to the County Surveyor for Longford to have these dams 
excavated, but I understand that the contractor who put them in declines doing any thing 
further to them, although £10 has been deducted from his tender until they are removed ; 
these dams impede the discharge of the floods, and ought to be removed. 



No. 6, or Neivport Division. 

During the year 1847 this (the Newport) shoal was excavated for about thirty-eight 
statute perches in length, and there remained about twenty-three statute perches in 
length, and from thirty to sixty feet in width, to he done in 1856. 
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S e A 0 H°«’ S I 0f tlle , t ator by tho remor ‘ l1 ° f the Kil,artl sho: ‘ 1 - tho d -™» were com- An*™* C. 
9 ) 1 / 14,1 13 r M + f ch > and the excavation was entirely completed up to the head dam on r . t ~Z~ „ A 

eSef^abTulde^amW, ' 7 ° r ° ' 0 "' e f, d; thiS 5,10 ?* ' vas com P“<S of loose limestone aSSSSSSmt. 
gravel and boulders, aud was unwatered by means of longitudinal and cross dams. c. j.Battersby.c.E., 

IVb. I, or Balhjcorkey Division. Di..*, Engine. 

In ilio jeats 184T and 1848 about 204 statute lierclios of new channel was excavated 

of IS ' 01 j- ' ThlCb 75 s tl '?“ T\ ed ' nth a ' -;ew 10 affMd employment to tho labourers 

of the sui rounding neighbourhood, who wore 111 a very destitute state owing to tho failure 
Fr 4 ?,* 0 °™P- l 0 ”™ the past year tho principal work has been executed at Killanes 
and at Uallycorkey bridge shoal. 

Killanes' Shoal. 

On i 6th Apri 1 preparations wore made for un watering the river bed by cutting a short 
tap through the land on the Bardanstown side of river, and by making a longitudinal 
dam down stream from the land and alongside of the proposed new cut, while on 
the opposite side of tho river a head-race was made to convey water to the wheel to work 
the pumps, which were much required at this place, as the lower end of the shoal 
was very porous with numerous leakages which required six pumps of seven inches 
bore constantly at work to keep it dry; on 7th May the excavation was commenced, and 
■was completed on 23rd June in a very satisfactory manner; the head-race to wheel was 
afterwards idled in, but a part of the unwatcring tap still remains open. This shoal was 
composed of limestone gravel, and boulders, with rock cutting from one foot to two feet 
m depth at the upper and lower ends, 100 feet long, aud lying in beds from one foot to 
two feet thick, some of which have been used in the rebuilding of Ballycorkey bridge. 



Ballycorhey Bridge Shoal. 

While the excavation was in progress at Killanes, men were also employed in 
making the longitudinal dam above and below the bridge and in cutting a short tap 
through the land at the lower end of tho shoal; these dams were commenced on 30th 
May, and were completed on 25th June, after which the excavation was proceeded 
with, and was carried on without any delays from floods up to 9th December, when the 
great rise of water in the river, consequent on the unusually heavy fall of rain, caused a 
temporary suspension of the works ; this delay is to bo regretted, as the excavation of the 
shoal .would have been completed in about ten working days, the new cut having been at 
this time completed almost to tho required depth and width, and only a small portion of 
the slope still remained to be excavated ; and were it not for the exceedingly hard and 
stiff gravel through which the new channel had to be made, the work would have been 
sooner finished. After the water had partially fallen in the river, the unwatering of the 
cut, which was 128 statute perches long, thirty feet wide at bottom, with side slopes of 
one to one, and having six feet of water in it, was commenced on 21th December, and the 
excavation of tho slopes was carried on while the water was lowering, up to the end of the 
year. 

The 'water-wheel and pumps have been also erected at the lower end of this shoal, and 
have very materially contributed to the expeditious and economical execution of the works, 
particularly at this place where tho tail-water was at one time 764 feet, and the head-water 
twelve feet above the excavated bed of river ; and although the heavy rains at the close of 
September filled the pits (there being at the time five feet three inches of water in them), 
still this wheel, working six pumps of seven inches bore, in four days and nights removed 
about 8,000 cubic yards of water, in addition to heavy leakages from the lands ; and while 
the water was lowering, the men were employed on the higher parts of the shoal, by which 
means no delay was caused to the works, and no increase to the expense of unwatering, 
except some additional oiling of the machinery, and somewhat more frequent leathering of 
the pumps ; aud without some such mode of unwatering, I do not see how the excavation 
could be carried on with any advantage where the back-water is so great at all times, owing 
to the fall (about ten inches per mile) in this part of the river being so small. 

In order to preserve the communication across the river, a temporary bridge has been 
erected on the upper side of the old one, and on 27th August it was opened to the public, 
and the removal of the old oue was immediately afterwards proceeded with. On 26th J uly a 
contractor was appointed by the County Bridge Committee for rebuilding the new bridge 
of forty feet span, and the abutments are now built to withiu one foot of the proposed 
springing level. 

The progress of the works during the past year has been very satisfactory, and much 
greater thau in any year since their resumption; and, taking into consideration the 
comparatively small number of men employed, and the difficulties which are always 
inseparable from works of this class, the amount executed has been considei'ahle ; 
and although there has been an increase, by about one-sixth, in the number of men during 
the past over the previous year, still there is not any probability that this increase will be 
progressive ; nor is it likely that the proposed works on the district will be finished as far 
as Lough Sheelin before 18G2, as mentioned in my last Annual lleport. 

Judging from the experience of past years, and from the cost of the works since 1853, 
and comparing the quantity executed with what still remains to be done, I think that the 
total amount required to complete tho proposed works on the district, as far as Lough 
Sheelin, exclusive of interest and compensation, will be £12,999 0s. Id., which, added to 
£8,135 15s. 5d-, the amount already expended up to 23rd December, 1856, according to 
the accounts kept in this office, will make the total estimate £21,134 IGs., for works alone, 
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5S5tS££S£ Zt 1 *■ **«. 

tssssg** 

JJtotrkt Ensinecr. V§!« number of labourers to execute the works with sufficient expedition dS» t w ly 

able parts of the year. Thislast cause adds to expense in mrious ways “firs it adXT 
cost of superintendence ; secondly, to the cost of nnwaterimr St. I , ? *° ie 
excarated, the greater the amount of 

thndly, to the cost of repairing injuries done by floods, \> which the works ie miX' 0 * 
liable when not promptly executed, as lias been lately proved at BaWW X T" 
more working days would have been sufficient for the' completion of the e™tf™ 
was necessarily discontinued from 9th to 26th December, Ling to the cSve flX 

1'64 inches; tho water in the newly-finished' part of the ft” 6 ho ? r3 ' ‘he fall was 

foot to one foot nine inches of the m-oposed flood level ■ i),lL L nvards ™ a6 tom one 
was in the month of December, when there fell from the morning of he “” y 

off the greatest floods without injury to any of the lauds adjoining- the river as this 52 

one foot four inches below the surfaco of the low lands generally about 

The following is a copy of the registered fall of rain at this place during the year 1856 1 _ 



January, 
February, 
March, 
April, 
May, 
June, 
July, 



RAIN FALL AT BALNALACK. 



1-61 

2- 19 
0'68 

1- 59 
2 95 

3 - 03 

2- 52 



August, 

September, 

October, 

November, 

December, 



Total, 



3-04 

3- 7 r> 
1-80 
113 

4- 37 

28-66 



- ~ i Aucai, . . 28 66 

DeoeZZMTZ^ ° f th ° ° lSeiTOtl fl00,i disck ‘"-S eB " »° Mowing places on 13th 



Name of Place. 


Catchment 
in statute 
miles. 


Discharwo 


Observations. 


Ahbeyslimle bridge. 
Aqueduct, 

Ballinacarrow, 

Eillanes shoal at Bnlly- 
corkey, 


347 

344 

320 

290 


79,164 

76,950 

59,400 

43,009 


tv, . , , , Ft. In. Ft. Iu. 

Flood level from 2 0 to 3 6 below low lands. 

Bo. 2 0 to 3 6 do. 

Bo- 1 3 to 2 6 do. 

Bo. 1 0 to 2 6 do. 



beyond doubt; and although a verv few inZmlt aIrea dy executed are now placed 

will be unanimous As an instant * ^ ai S e ^strict, it is not to be expected that all 
tioned to me ktoly, ftat some M of his accord men ' 
shillings per Irish acre before the drain* ^ ad bcen valued f° r the poor-rates at fourteen 
with stable manure after the arterial* * 1 ° ^ 01 '^ S were C£ ra menced, having been top-dressed 
drainage, waiT last year let^fbr naoHni dl ’ a “ a g e wa ® effected, and without any thorough 

bridge kstyear^hei^were erown^TM. ^ f ^ acre ‘ And close to AbbeyMe 

with rushes and flaggers and almnot -Fl rt t ' J ° 0 d rivar ’ and 011 land formerly covered 
tenant during the entice i 06 Aom ^ ood f> anc ^ ave > there tore, profitable to the 
farm-yard) part ot bll£ ESS ? e most ( fram . lis 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1856.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 83 

Extracts from the Annual Report of Mr. Richard H. Coe, c.e., Resident Engineer. Appendix. C. 

For the year 1856. Dated 31st December, 1856. Extreetslrem the " 

District of Castlebeunard, King’s County. 

The works executed on the above district during the past year have been principally District Engineer, 
the repairs of injuries caused by heavy mountain floods, and the clearing up of all the 
tributary streams and drains previous to the final award being made, and the trustees 
appointed. 

■ On the Main Channel, .the Springfield weir has been repaired, the fish pass rebuilt, and 
a heavy accumulation of sand in the weir-basin removed; as also a considerable shoal 
below the confluence of the old Kilmain river, which had collected while the old course 
was being temporarily used for unwatering, and some deposits on the slopes in Clonbrone 
and btreanistown taken off; together with the decayed timber in the occupation bridges 
removed, and replaced with sound material. 

On the Kilmaim river, the abrasion of the slopes has been remedied, a considerable 
portion of one bank faced with stone, and the embankments strengthened, levelled oft", and 
soiled. 

On the C/onfoss river, an occupation bridge has been repaired, the Clonfoss weir 
re-puddled and cemented, and some injuries to the slopes made good with stake-and- 
wattle work. 

Che Puss river has been scoured up for about half a mile from its junction with the 
main channel, Droughtville occupation bridge repaired, the breaches in the deer-park wall 
built up, and the coping of the Pass bridge, where maliciously injured, re-set. 

The Drumcullen river has been, at all its weak points, strengthened with stake-and- 
wattle work; an embankment, for about sixty perches below Drumcullen bridge, con- 
structed on the south bank of the river, and a revetment wall, about 450 feet long, built 
at the base of Tulloren hill, which, being entirely composed of running sand, was always 
hitherto liable to be carried away in large quantities by every flood. 

With the exception of the cut-away bogs of Cloghanmore and Ballinrce, which it would 
not be practicable to relieve entirely, no land has been flooded in the district since the 
completion of the works, notwithstanding the heavy rains and mountain floods which have 
so frequently tested the sufficiency of the clianuels. 

I beg also to add, that the works of the district are now in good repair; 'and that, in 
my opinion, with care and attention on the part of the trustees, they will remain so. 



Extracts from the Annual Report of Mr. Martin Farrell, c.e., Resident Engineer. 

For the year 1856. Dated i 6th January, 1857. 

Districts of Loughs Oughter and Gowna and River Erne, and Ballinamore and 
Bally connell, in the Counties of Cavan, Fermanagh , Leitrim, and Long/'ord. 

General Remarlcs. 

The works on the Lough Oughter and Gowna, and Ballinamore and Ballyconnell 
districts, executed during the past year, wore generally those of finishing portions of 
work that had been left incomplete in former years ; hut being spread over wide areas, 
the frequent removal from station to station, with a comparatively small amount of work 
to bo done at each place, rendered their execution tedious and expensive. The season 
was not so favourable for the work as that of last year, a greater quantity of rain having 
fallen, and the winter floods having set in this year ten days before the close of September, 
which is generally one of the driest months of the year. Though the works this year did 
not- require many men, the numbers were, nevertheless, diminished during the seasons ior 
planting potatoes and getting in the harvest, a greater area of conacre potato land having 
been “ set” in the counties of Cavan and Leitrim this year than has been planted i'or some 
time, in consequence of the price of potato seed having been as low as 3d. per stone, 
contrasted with that of Gd. and 8 d. per stone since the years of the. potato failure. 

The detail of the work executod during the past year, and the circumstances connected 
with the districts are as follow : — 

1. Loughs Oughter and Gowna District. 

Curraghanoe Shoal— The completion of theCurraghanoe shoal was the onlyimporlantwork 
of excavation that remained to be done at the close of 1855 on this district; and as the 
quantity remaining to be done was comparatively small, several attempts were made to get 
through it during the months of January and February, for the purpose of having it completed 
before the potato setting commenced. However, the floods of the Annaleo river come 
clown very quickly ; and as the head water, if kept up, would cause the stoppage of the 
•Bally liaise mill, the dams could not be' maintained ; and the excavation was not m opera- 
tion until tho 26tli of February, and with only forty-six men. Sixty feet m width of the 
.lower division was completed on tho 14th of March; and on the 12th of April, the excava- 
tion of half of the width of tho upper portion of the shoal having been completed, halt of 
•the head and tail dams were removed for the more economical working of the remainder, 
ui id to prevent the chance of tho flooding of lands above tho shoal, that had been tilled. 
•On the Kith of May, when the head and tail dams had been thinned for the removal of 
•the portions of the shoal under them— as, in consequence of very deep water occurring 



Extracts from the 
Annual Report of Mr. 
Marlin Farrell, c.e.. 
Resident Engineer. 
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mSS 0 ™ 1 - 8poil " as »' L /une „dV “ S of July Sams t 1B Tc„To°"d 7f ^ “ d tha 
Eraidont Engineer. " P° perceptible ran of water over them. Slips in the river banks Tbora tlS T 1 ° 1>0rmi * 
by the rednetion of from four to five feet in the level of . “ sIwal - caa sed 

covered with the grassy turf which had bit preseraed The HmWnlJf 0 “ d 

ah those mentioned above the Cnrraghanoe shoal. aiessed in the same way 

At Biitlersbndcje the channel was made wider on the •western si do tn wmi.n tu a , 
discharge more direct at the head of the former shoal Tim limK*’ * ^ } flood 
slmces has been prepared, and will be out in when tlm ™ n+ „i ? , b , worl 5 for t,le weir 
as to permit the sill to be reached withlut much diffimdty b<! b ° WMr fa!l8 80 low 

wan levelieA * i4 "“* ha ™ 1,08,1 “ lo "-“ od " -.d spoil at Deredis and Stroan 

^'npn'r fra m h tt° S“l“en “^TeSfSs ETelraff ^ 

^S?ST2i2SSlSS^ 

The Corracanmj stream, between Lough Onghter and Dramnrd how a. . • 
BnTLERSmtlDOE AND Killeshandra Divisions. 



Ballynamannan Stream, 
Drumlanc, . 

Molier, 

Derryleague, 

Uragh Lough, 



Deriygeov 

Milltown, 



gli-ui. 



Drnmgesh, . 

Deralk River, . 
Snakeel River, . 

Slianacroghan Stream. 
Dumblough Stream, 
Clodrum River, . 
Kilbrackan Stream, 
Arva River, 

Clonlara, 



When 

originally 

deepened. 


Statute 
Perches 
cleared 
iu 185G. 


Statute 

Acres 

relieved. 


, 1847 


211 


41} 


1846 


28 


20 


1846 


55 


15} 


1846 


220 


35} 


1847 


126 


4 


1847 


326 


100 


1846 


305 


58} 


1847 


122 


54.} 


1847-48 


134 


22 


1847-48 


292 




1847-48 


64} 


25 


1S52 


82" 


59} 


1852 


88 


52' 


1856 


96} 


26} 


1852 


28" 


20 


1852 


52 


18} 



Much obstructed by slips and weeds. 

Weeds and gravel under Derryvacknoy bridge 
blips and accumulation of weeds and deposit. 
Weeds and deposit. 

Heavy clay slips in deep cutting; part above 
tough, now excavation. 

I ® ,i l ,s and accumulation of weeds and deposit. 
Bed of river was only three feet under highly 
cultivated land. 8 3 

Heavy gravel slips. 

I Slips and accumulation of weeds and deposit 
Accumulation of •deposit, two feet in depth, 
with bulrushes growiug on it. 

Slips and deposit. 

Slips in deep cutting, weeds, and deposit. 

Slips in crooked deep cutting. 

Two to three feet of cutting. 

Weeds and deposit. 

Slips in deep cutting, and obstructions by 
railway. 



^‘■u.msuu.nura aivision tn 
and Deredis, have been “ lowered ” 



~ u,u vjiuaguau, j.ierrmarema, 

woild Dermit““Thr°.'; “72“ ”, hr “ Io " ,<sst s “» of the water daring the year 
rivSi^heuuier gravel and deposit brought down by tfe Laheeu 

in Odkdoo louwKvf l f he ?* shoa1 ' ,“" d fta * *0 Cornaferet bridge 

the S. 3 1, “ ‘r be ,° n r ° ra ? yed ; la P which ™ left open for the building of 
“5 raf„ S the Beaghmore river has been filed in ; and the Beaghmore Tullylougb 

and Doogary rivers, have been cleared out. ® ’ f 0 ®4. 

stream fitf’tof » 2 ™nhtion of gravel brought down by the Knookaghy 

lS hetTen Bv S0I ' e /S 0 ^ lMI>t W the lereI of «« wate,- 0“ »y acres of 

Dtova na "S" 1 I llTf 0re a ? d Salk e ha ' 1 . was removed. A small portion of rock left in the 
Bingans shoal, and some dams, were taken out of it. The weir far the Wotraghy mill 
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Trover hetoht hTV P IT r 1 ™* b 7 tte toIdors of «• ™ making some alterations, 
whk* Z wShSl w ? 0W ”' Md a sauge-mark to regufate the height at 

Mta of tim mill I w. k P ' haB . been / a l t ™ tlM at the end of the weir, which the 

fcrXIhe top tf th. w*. ° Ce ™ 0rS ° f tl10 adjoi “ i,,B Ia,,ds ' W bca ” - a fad 

streams that hare been cleared in this division 



Name of Tributary. '■ 


Data of | 
Deepening. 


Number of 
Statute 

Perches cleared 
in 1850. | 


Number of 
Statute Acres 

relieved. 


Observations. 


Drummury, . 
Drunicor, 
Crossdoney Liver, 
Pottle, . 

Lough Dawan, 

Bawndoora, . 
Black Lough, 


1853 

1852 

184G-53 

1846 

1847-52 

1.851 

1852 


233 

13C 

340 

35 

217 

80 

175 


60 

35 

74 

16 

68 

33A 

39 


Weeds and deposit. 

Do. 

Stone passes and slips. 

Slips and deep deposit. 

Slips in deep cutting, and deposit 
in course below lough. 

Slips in deep cutting and deposit. 
Slips and deposit. 



,, , . — ° 7 ; ,uuo “ c LUU LJutuu- up oi me siuicc gates at JJuUersbridae 

weir, and ^ clearing out of the upper part of the Shanacroaghan stream. 

V : n . 27th of September a flood followed the greatest fall of rain, within the same 

KnrWrl^ e ri that ha ® I occurrod 6111 ce a rain-gauge registry has been kept in the neigh- 
bourhood ot Cavan. The ram appeared to be confined to a tract running from north- 
east to south-west, in which Cavan was on the western side ; as the Belturbet gauge, to 
tde north-west of Cavan (which generally indicates a fourth more of rain-fall 'than the 
Oavan gauge), in this instance indicated a much less fall, and the floods to the west of 
Cavan were not by any means extraordinary. On the Annalee river, the Cavan river, and 
on Cough Gowna, one of those extraordinary floods occurred which could only be provided 
against by making river courses of such sectional areas as in ordinary times would be 
worse than useless. Some lands along the Annalee river, which, in moderate floods, would 
be three feet over the level of the water, were flooded. On the Cavan river the quantity 
ot water poured down by the Koscolgan river, where some improvements had been made 
a short time before by the principal proprietors, kept the river course brimful for three 
days, flooding the lowlands to a considerable extent, aud backing up the water on Toney- 
more lough, across which the railway to Cavan had been made, so as to cause the stoppage 
of the running of the trains for a short time. The level of the top of the rails had, 
however, sunk to that of the lowest part of the original bed of the lough. Along part of 
the river-course running from Lough Gowna, land that had not been flooded since 1848 
was covered with water to a small extent ; and yet, on the Killeshandra division, there was 
no flood of much consequence, except in that portion of the division under the influence 
of Lough Oughter, which, being the recipient of the Annalee and Lough Gowna, was raised 
to a higher level than its waters reached since the shoals of Carratraw aud Gartnanoul 
were cut through. The level of the water on the Belturbet weir rose 15£ inches between 
the 27th of September and the 1st of October. In no instance, since 1853, has the level 
of the water been raised so rapidly at the Belturbet weir. The following table will show 
the effect of the flood of last September on Lough Oughter, and it will also show the local 
character of the rain-fall, as the water level of Lough Erne (the recipient of the Ballinamore 
and Bally conn ell district catchment basin), as well as that of Lough Oughter and Gowna, 
and all the other basins to Enniskillen, was not raised in the same proportion as Lough 



Place. 


Water rose in 


185G. 


1854. 


Belturbet Weir, . 


Sept. 27 to Oct. 1, . 


Ft. In. 


1 Oct. 26 to Oct. 30, . 


Ft. In. 
. 0 12£ 


Lough Erne, 


Sept 27 to Oct. 6, . 


. 0 15|| 


Oct. 26 to Noy. 2, . 


. 2 2 



The value of opening the river course of a large catchment basin is shown in this district 
very remarkably. The weir at Belturbet, which the whole combined waters of the 
district reach, has not been altered, while nearly all the river courses and streams that 
contribute the water that reaches it have been deepened and regulated (the total length 
of the tributary courses opened being sixty-three miles), yet the level of the water at the 
weir has not been raised. This very satisfactory result is caused by the river courses 
carrying off the floods at an earlier period from their commencement, and more regularly 
than they did before the channels were opened, and the discharge being spread over a 
greater period of time, the maximum discharge, at any moment, is not so great as it had 
been when the supply was more unequal. The accompanying tracings of diagrams of the 
water-levels at Belturbet weir, will illustrate what I have just referred to. 
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B tol rs mths ^ad^reafTftiratablfS^ *“5 ^ «*>«*% cropped ta each 

SS," «•*«< a»** the past J CXtUtr g S^^ota b r P8 «,»• «-* 
Resident Engmeer. }™l speculations ; and it cannot be nucstioned tint tin™ “ T ™ ra Me year for agricnl. 

liaye been of great service to both oito and ill ?'! ■ *3 ° n this *«ct 

value of the crops obtained from them by sivine- then! «,?!!’* lnde P? nde «tly of tlie actual 

ThSfe SU f Ch fa r m ' abl ! y ears *» tWpurposes as SoSSFSiK andT^fif 11 ^ 

Tho table of produce and value is as follows:— d U 6 bave been - 



Ballynn-mannan Stream, 

Streams about Milltovvn to Kil- 
lesl tundra, 

KiUeslmndra to Kilbracken' 

Bridge, 

Kilbrackan to Loughwibehvey, . 
Arva River to Enaghnn Lough, . 
Bellahillan to Sallaglian, . 
Drummury to Killagotvau, . 
Cavan River to Listlaran, . 
Annalee River, . 



820 34 0 
79 2 0 2GS 0 



0 2 
o; 27 



2 0 o; 153 0 



Cabbage, j Mange], 



W ™ 4 ' 6S ‘ imate “ mad8 ' 2 ' 538 * W* acres. Total ralne 

acre «* ** per 

the execution of the drainage works £G 100 U fij would I tlS - SamG an f P revious b' to 

f ^ d ,P°r^ be charged to mfinte^wofw^^ " P “‘ e 

2. Balhnamorc and Ballyconncll District. 
been principally ooSS^tiwXdrL^^ S too'si P,S f r J" 

wo* of dredging would be completed esrlyintleteM- howevir ? , Y 
without flooding large tracts of land, to raise the water fo. drISI’- T* f ° UUC lm l ,0 f lbie ’ 
timber on tlie weirs, and it was necessary to nnlv H™ S diedgmg by means of placing 
escape courses which it was difficult tn ma i e . am ® acr .°ss the channel, and to provide 
making, maintaining, and ZoriSe dan“ ' t ^e delay was canned by 

been kept low during the latter 8 nart of W JL* ™ +t' 1S °i * 0Unc tbat ’\ wbde tbe water had 
wherever soft ground occurred- and not n „i - jea - 1 ’ t lC bo . ttom op tbe channel had risen 
it was necessary to raise the water higher tllanTt *i ! “*** °f ^^'’^ion increased, but 

the purpose of floating the ledgS, oSe h«T would answ6r * for 

come at the excavation of tlie sides of the canal Thc 5® dl ‘° 1 d f :ed ’ 1 a,1 4 d *° ® nable tbem t0 
sary to maintain the water IavoI moc f ■ ’ ^ be general level at which it was neces- 

material from the barges with wheelbarrow^the filV d “V* ? 7as .. uece ^ ar 7 to remove the 
expensive. As I have he™ ’ tbe . fillin S ai 'd wheeling of it was dilatory and 

explaining the several causes ofit. im ° Jed at tlus unexpected' cause of delay, I dwell upon 
The work executed during tlie past rear is as follows •— 

last four years ~r water has, for the 

Erne had been calculated tn «t j ^ C °' V tbe level at which the summer water of Lough 
t r V V0S d0C d6d that the ad ditional excavation required 
made- and affer the steom d T f X lllcbea b °I°' vv ‘ the low summer water, should be 
?o Cai-ox"! and was ? ompIeted work at Drunu-aine.it 4s brought 
; aUCl Was l’ ut t0 W0lk - at hedging in the reach below the lock in the early part 
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of $ orembor. 2,784 cubic jards were dredged at tbe dose of tbo year. The bard material 
from «fte ta todX bee “b' e * "'S' d ° eS , n °‘ C “ so tho dek - v migh/have been expected, and 

rrMferf p8r , tl, 5: f“ l e TI.e material dredged has been 

put out on the sides of the channel, within banks made on the parts of the former river 
course, winch the “ lowering" of the water, by means of the works! had expos™ The 
fj a ! = 5 SS ra “”S “f* 110 l0o!t sI “ ,0 « has been set and adjusted ; and the sluices with 
,® “S* tlwm ’ Ila, . e 'jeon set m the masonry that had been erected for the re-u- 

lating weir. The pressure, mcludiug the friction on each gate, is 3,241 lbs and the lifrinrr 
of the sluice with single gearing, even with a lever three feet in Wife attended S 
so much difficulty as will, 1 fear, hereafter, in a great measure prevent the sluices being 
made really useful for carrying off the floods, so a, not to interfere ni.terialfy 4h™f 

fefo? the cZl w£™ M “ SSaiT <iiS 5C “ r a “" ai, ‘ t0 th0 Imddl6 h ^e at the 

.4 i fko hank between the upper level and the overflow was stanched where 

leakage had ratal place, and the stone breasting of the bank was repaired. A bridge 

tothe’ta-' k° r °5 S' 3 !?, T m MV ’ f ° r t! ! e P m 'P 0B0 of an approach from the high road 
to tbe lock. Sluices have been put up m the masonry of tho Ballyconnel! weir that had 
been prepared for them. All the rubble stone that was piled ill the Ballyconnell quarry 
has been drawn to the wharf and lock for the masonry of the lookhonses to be erected 
there and at Caroul. 

The sluices and lifting gearing have been put up at the Stedan regulating weir ; and a 

fen E3 atfefe . ’ maltaS ° U ‘ tl16 ChanMl the “ VCTal 

On the Comogue reach, the dams that were made for raising the water for the dreddnir 
at Aghoo have been removed, and m perches of stone towing-path fence, as well as 100 
perches of clay fence, have been made. The stream from Loughawaddy, that falls into 
the canal a little below Derrygoan bridge, was deepened; and when completed into the 
the lough in April, two feet in depth of water below its usual level was run off. 

The steam and hand dredaers were brought to the Aghoo reach in the early part of 
January, but they were not fully at work until the 19th of that month, in consequence of 
the necessity of making dams to raise the water, as I mentioned before. A portion of the 
excavation, where bard gravel with boulders had been found, and which it bad been directed 
should be deepened to the original bottom level, was enclosed with dams, and made ready 
for excavation with wheelbarrows— but the workmen would not engage in it unless a very- 
high price was given ; but as the material was found to be such as might be removed by 
dredging, and as pumping in a very uncertain season would have been very expensive, it 
was left to be done by the steam-dredger, and was got through as the steamer reached 
the place. The dredging of the reach was nearly completed on the 19th of June, when 
the dam that kept up the water at Lisnatullagh was burst by a flood, and the remainder 
was left to be done by the hand-dredger, at which, as well as removing slips on this reach 
and dams at Comogue, it continued till the close of October, when it was removed to 
complete the dredging at Drumany. 19,916 cubic yards of excavation have been removed 
from the Aghoo reach, and the taps along the reach have been closed. Fifty statute perches 
of stone towing-path and 300 perches of clay-fences have been made. The weir-sluices 
and their lifting gear have been put up. A quantity of poles for marking out the channel 
through the lakes has been delivered at Aghoo lock. 

The steam-dredger was removed to the Drumraine reach in June, and was continued 
at work there for a month, when it was thought necessary, in order to divide the work to 
be done between both steam -dredgers, to remove the drainage-dredger to Drumaleague, 
where it was kept at work until the' middle of August; and after completing the dredging 
of the lower part of the Drumany reach in September, the dredging at Drumraine was 
resumed, and completed in October. Some rock left in when the work was in progress in 
1852, was enclosed with dams in the month of May; but the leakage was so very great 
that the excavation was abandoned, and a sufficient breadth of channel was afterwards 
cleared by the dredger alongside the rock. The small portion of rock left in will be 
marked off with iron beacons. A clay mound, as a base for a wire-fence, has been made 
along the whole of this division. The sluices have been put up at the weir for Lock 
No. 5. The mill at Balliuamore was fitted as a blacksmith's shop and store, when the 
offices at Belturbet were given up in April. The stone towing-path fence has been con- 
tinued up to the town of Ballinamore, aud the sluices, with their gearing, have been set at 
the Ballinamore weir. 5,284 cubic yards of material have been removed from Creevy 
with spoon-and-bag dredgers, which were kept at work until November, with the excep- 
tion of a period of two months in July and August, when they were, for the purpose of 
better supervision, put to work at Drumany. 

The bottom at the deep cutting below Bally duff loch was “rising,” and drains were 
made to cut off the hill water, which may have the effect of preventing movement in the 
sides of the canal and the rising of the bottom. In the flood and storm of the 6th of 
February the fish- pass wall at Ballyduff was thrown down, and the paving next to the lock 
pier, at the foot of the fall from the wcir-sluico open, was found to be ripped up. The 
nsh-pass wall was repaired in May, having been strengthened at foot where it met the end 
of the weir; and the paving in front of the weir sluice-open was also repaired at the same 
time. A portion of hard gravel excavation below the lock at Ballyduff was enclosed with 
dams in May, and removed in Juue. The dams were removed, by the spoon-and-bag 
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Appendix C. dredgers, on their return from Drum™* in October. 256 perches of stone towine.™ t n 
Extracts from the fence have been built between Creevy and St. John’s Jake, and the remainder of the towing 
•fiSSBff?? Py* 1 fence, n great part of which had been built during the hard frost of the prerioS 
Resident Engineer. a, . cl vas crumbling m many places from exposure, has been repaired 

On the Bnuaany reach the “ C” dredger was kept at work between Derrinkip bridge 
and Castlefore lock until the middle of June, 8,3GS cubic yards having been removed 
to that time. From the middle of July to the middle of September three apodn and-baS 
dredge-boats were kept at work in removing dams and deposit ; and during part of Au<mst 
and September the drainage steam- dredger removed 1,763 cubic yards of material from 
the reach between Derrinkip bridge and St. John’s lake, where the excavation had been 
bottomed m the summer of 1855. In November the hand-dredger and three spoon 
and-bag dredgers were put to work to clear up the reach between Derrinkip bridge and 
Castlefore, where six inches in depth of material on an average of the whole distance was 
found to have accumulated. 1,343 cubic yards were removed at the close of the year A 
clay mound, as a base for a wire-fence, has been made along the division where a stone- 
tcnce had not been made, and the posts for a wire-fence are being set. The wire cannot 
be put in until the dredging is completed, as the material dredged is wheeled to spoil 
across the fence. The parapets of the approach to Derrinkip bridge, and 53A perches of 
stone-fence, have been built between St. John’s lake and Lough Marave. 

The following tributary streams have been made good drainage courses, to suit the pre- 
sent “ lowering” of the water surface in the main course : — 1 



Name of Stream. 


No. of Statute 
Perches deepened. 


No. of Statute 
Acres of Land 
fully relieved. 


1. Drumlitton, 


120 




2. Derrinkip and Leamanisli, 


89 




3. Castlefore (upper part), . 






4. Drumany and Kiltyfannin, 


225 


34 


5. Boneil, 


88 


35 




577 


122 



The reduction of level of the water in the main river course had relieved these lands 
from flooding, hut they were still in a very swampy state until the minor streams were 
opened, and the lands have even this year been of great value to the occupiers. The “C” 
steam-dredger, after passing from Drumany through the Castlefore lock, was put to remove 
dams above the lock and above Castlefore bridge, as well as an accumulation of deposit 
above the lock, which was done before the western end of Lougli Scur was commenced. 
The chamber wall of the southern side of Castlefore lock has closed in to the extent of two 
inches at the top towards the chamber in one point. It has been stayed, and the “staying” 
does not show any appearance of farther pressure, though it has been three months put in. 
The sluices and gearing have been put up at the Castlefore weir. A portion of the tail of 
the Letter-fine excavation loft in Lough Scur, and another portion left in Drumaleague 
lough, lias been removed by dredging with the “C” dredger. At the western end of 
Drumaleague lough the drainage steam-dredger was put to work from the end of June to 
the middle of August, when the “G” dredger, having completed her work at each end of 
the Letterfine excavation, was put to complete the excavation through Drumaleague lough 
to the rock at Scrabbagli. The material dredged from the western end of Drumaleague 
lough was so light that great delay was occasioned; it floated in the water when moved 
by the buckets, and it was difficult to make it sink when tripped from the hopper barges. 
It was necessary to dredge much more deeply than would otherwise be required for the 
purpose of bringing the material up in the buckets, and of removing it to such a depth as 
the floating material might settle in, without being above the required level. The dredging 
was, however, completed on the ISth of September, and 4,055 cubic yards of material 
were removed from the western end, where the section made in 1855 showed only 1,365 
cubic yards, as being above the required level. 

On the Augliacashlin River a very heavy flood occurred on the 15th of July, which 
overtopped the banks of tire diversion cut in some places. The flood was peculiar to the 
catchment of the river, as there was nothing beyond tire result of an ordinary fall of rain 
felt in other parts of the district. The banks have been repaired, and the Kiltubrid 
diversion cut lias been also cleared of all weeds and accumulations of deposit which had 
taken place to a depth of over two feet. A stone towing-path fence has been built to meet 
the water of Drumaleague lough in continuation of that made at the eastern side of Scrab- 
bagh bridge. 

Considerable leakage from the canal at Kildare was found to have taken place through 
cavernous passages in the limestone of the district, and to such an extent that the miller 
from whom the water-power had been pm-chased was induced to repair his water-wheel 
and machinery, to take advantage of the quantity of water that was going to waste. The 
principal portion of the leakage has been dammed in, and no fresh leakage appears to have 
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7 n of the western side of 

dredger in the middle rf SeetemheT d with the “O” steam- 

and the dam put on the overfall above *° n S B ? th f water for Judging, 

the 24th of September. A watchman was howa™- 4 l* aS .' r ' a ' : ci°ns!y cut on the night of 
further damage was done to it '■’he l,-.’, 1 1 Gi ’ * ) 1 aCCa ln charge of the dam, and no 

shrunk so far tl,al“ C necessary ? mal *?'”*' L °<* »«• 13 had 

land at Killarcan, in order to enclose the liemlit'nf ^ ( S ° d3 ®° l fr0m tlw Cc^tnissionetB' 
was difficult to dial feSofl-oTound w th “ "? cess f- r " *'<*gmg. As it 

the canal where the dredging was in proeress 1 the ^ cu . 5 ^ ln ° t,lG lancl ,iear the part of 
look, and wheeled out on the^ommlfi SlaS Z i S S, " P * ha 

at the close of November. 3,065 cubic vards of 11 Gre ^ ,1 g"' as completed 

Immediately after the completion of the dredging at Sheffield the “ P" e + aam a i 

at Black 1 lough, which was yirir fomplSed a^thfcbsc of £ 
year, although the weather in the early part of December Js M blteoss be 
forwSS® "'rf d y COnt : nuecl > ln consequence of the difficulty of moving the barges hack aid 
l-ent te' ,iP° f ?', mil * lon of .“ to "’ ln 8 path across tlic Black lough with brushwood to be 
close X ° rt 1>ll0S ’ “ d C ° Vercd Wi * Cla >’ “ ld «*• m l»rog°c^ at ,l,e 

nJ’\ S at Xillaram, IMamnm, Cmtlefon, Vallimm-e, and Aohoo have 

eomiPw“l f0r f 0 °“*' Par “ of tho foundations of those at Killarcan and Lis- 
fhe Pe ? f b d “ s; b “ the ,' veatller towards the close of the year was very had, and 
the contractors arc procuring the stone, brick, and timber necessary for the work The 

:hTc"he yc 8 a P r 0d * *" tbe BitC ° f tbe BaUi — “Si was in progresfat 

The works remaining to bo done, commencing at the Shannon, are the completion of the 

betw^lfti nd T , ‘T° g ? al l h at B lC , k 1 e’? gl1 - An oooumulation of deposit lias taken place 
between the Leitrim bridge and tlie Shannon, amounting to 1,070 cubic yards, which, with 
that lemaining at Black longl], may he completed at the close of this month. The time 
speeffied for the contractors to complete the look-houses is the 1st of July ; and I do not 
think that they will lie finished before that time. At Drumany 1,138 cubic yards remained 
to be dredged at t ie close of the year, which, for tho four dredges, would he about one 
months work. The wire-fencing is yet to bo put up at Drumany, Drumrame, Aghoo, 
and Comogue. A small amount of dredging remains to be done at Creevy. If the "bank 
does not slip and cause the bottom to ‘‘rise,” this can be removed in less than a fortnight 
by the hand-dredger aud spoou-and-bag boats on their way from Drumany to A-dioo. 
Between Aghoo lock and Garadice some slips have taken place, and a good deal of accu- 
mulation of deposit lias been collected, the dredging of which would occupy the dredgers 
mentioned about six weeks; but as the steam-dredger, now at work at Caroul, will most 
probably not be required there many days after the end of the month— and the best place 
to lay her by would be Ballinamore, where there is a wharf and a store— she can expedite 
the aredgmg at Aghoo and Comogue. The bridge at Lisnatullagh is yet to be built, but 
it might be put up in a month. A small amount of dredging is required at Skclan, Bally- 
heady, and Bally connoll, which could be done by the steam-dredger in three or four days, 
besides the time necessary for bringing it up to Aghoo. Three towing-path bridges 
will be required across streams falling into the canal at Aghoo and Comogue, which can 
he done at the same time that the Lisnatullagh occupation bridge is being built. The 
temporary foot-bridge at Skclan must be altered and made a permanent foot-bridge, by 
the addition of strong larch piles as supports, and of a hand-railing. The weirs at Skelan 
aud Ballyduff require that the timber “topping” be adjusted, so as to be readily moved 
on the occurrence of floods, and the fish-passes at all the weirs require the stops that will 
enable the fish to use them. The marking-in of the sailing course through the lakes with 
larch spars is also yet to be done. 

The prospects of the value of tho navigation to the country are becoming more apparent 
as the probability of opening it shortly becomes more generally known. The Ballyconnell 
mills have been taken by persons residing in the neighbourhood, who are of active habits, 
aud are likely to work the mills extensively. A corn market is being established at Bally- 
connell by a wealthy person in Belturbet. The market at Ballyconnell hitherto has been 
very poorly attended, fifty people being rarely to be seen in the streets on market-days, 
which appears to he generally attributed to the powers of a Manor Court held in the town, 
under the authority of a town order, from which horses and carts, corn, or other property 
of persons coming into the town, can be seized at the suit of any person making a claim 
against the owner on oath before the court. The Ballyconnell estate has been sold, and I 

M 
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A ""-“ C. understand that the purchaser of some of the town lots intends to ascertain whether tie 
Sitnct, tom tie jurisdiction of the court still ousts. At the Ballinamore market, which is tkeWl 
SESfSfS; he ° Le trim the prices of oats and potatoes are very nerfy as Wgh as tW aS 
Resident Engineer. * n Cavan, although potatoes in former years were frequently brought from the neighbour 
hood of Ballmamore to Cavan for sale, and although the Cavan market is this yea! better 
attended by purchasers, m consequence of the opening of the railway, than it his hitherto 
bem. I attribute this stir m the business of Ballinamore to the prospect of better com 
mumcation with the distant markets being established. 1 1 com ‘ 

The floods of the past year, which were heavier than those of the year 1855 have not 
been more out on the lands than they were during the latter year, with the exception of 
those along the Blackwater river, where the flood water has covered the land between Balla- 
boy and Templeport loughs ; it does not, however, remain long on the lands. 122 acres 
of land have been fully relieved, as before mentioned, along the tributary streams of the 
Diumany and Castlefore reaches; but as the flooding of these lands was prevented by the 
works done previously for the caual, they were then included in the lands relieved on the 
district, and, in consequence the quantity is not increased by the work done this year 
acre has been generally given for some of the formerly flooded land, as con acre 
potato land, with the spoil from the excavation burned and spread lightly upon it as 
manure. The same price (£7 per acre) for con-acre meadow has been given for the land 
close to the canal at Drumany bridge, the highest price mentioned in that part of the 
country haying been £9 per acre, which was given for very superior meadow near Bawn- 
boy. It still continues to be a marked feature of the country in the neighbourhood of the 
(framed lands, that the upland, which was heretofore that used for crops, is almost wholly 
m pasture, while the tillage appears to be confined to the formerly flooded lands. 

I attach a table of the value of the crops that have been taken from the portions of the 
relieved lands where an estimate has been made : 



Name of Beach. 


Potatoes, at £12 
por Irish Acre. 


Oats, at £8 per 


Haj%at £5 por 


Bye, at £5 
per A ere. 


Cabbago, at 
£12 per Acre. 


Total. 


1 . Aghalane to Caroul, 

2. Caroul to Skelan, . 

3. Skelan to Garadice, 

4. Garadice to Ballyduff, 

5. St. John’s Lake to Castlefore, . 


1 *2 0 
14 ] 0 
21 2 0 
193 0 0 
42 3 0 


6 a o' 

34 1 0 

7 0 0 
123 1 0 

10 2 0 


68 2 0 
118 3 0 
33 0 0 
51 0 0 
28 3 0 


16 2 0 


2 0 0 


76 2 o' 
167 1 0 
78 0 0 
367 1 0 
84 0 0 


273 0 0 


181 2 0 


300 0 0 


16 2 0 


2 0 0 


773 0 0 



Total area from which the approximate estimate is made, 773 Irish acres, and the total 
value of the crops from it is £6,334 10.?. ; malting deductions on the same principle as has 
been stated for the Lough Oughter, &c., district, the net profit will be £2,201, obtained 
from 773 acres of land, which could not be tilled with any certainty of having a crop from 
it before the navigation and drainage works were commenced. 

. ^he estimate made for the completion of the work has been exceeded, but I have stated 
in previous parts of this Report the causes of excess. There is. moreover, expense attending 
the maintenance of the works which could not be estimated for. 

I give below the tables of the number of men employed, and the work done, and expen- 
chture incurred, during the year on both districts. Tables of the land relieved, and of the 
rain-fall on each of the districts, are also 'riven : 





Men Employed. 


Work Done. 




District. 


Greatest 

Number. 


Average 

Number. 


Equivalent 
in days of 
one man. 


s„». 


Book. 


Masonry. 


Expenditure. 


Lough Oughter, &c., . 


67 


33 i 


10,501 


Cubic Yds. 
7,116 I 


Cubic Yds. 

191 


Cubic Yds. 
60 


£ t. a. 

1,810 11 0 


Ballinamore, &c., 




253 


170 


53,545 


65,737 


132 | 


1,699 


8,980 15 9 



Land relieved : — 



_ , _ , Statuto Aores. 

Lough Oughter, &c., District, previously to 1856, .... 10,704 

». » in 1856, 223 

Ballinamore and Ballyconnell District, previously to 1856, . . 8,048 

» „ „ in 1856 — 



Statute Acroa 

10,927 



8,048 
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haJbee^^s°fo]Iow8^ CaVan ’ Belturbet > aud Caatlefore, during the months of the past year, Appenmx c. 




The offices at Beltnrhet were given up to the proprietors on the 1st of last May, and the 
workshops and yard on the 1 9th of November. An auction of the implements stored at 
JSelturbet, which were no longer required, was held in the yard on the 2nd and 4th of 
September, and. £351 6s. 7 d. was realized by the sale. Private sales had been made pre- 
viously on tenders to the Board, from which £88 lfe. id. was received, making a total of 
£439 19s. received for the sale of implements. 



Memorandum by Mr. Barry D. Gibbons, c.e. Dated 22nd February, 1857. 
District of Youghal, County of Cork. 

I examined this District on the 18th instant. 

The sea embankment is in very excellent condition, and only requires ordinary and 
inexpensive care. 

There were a few leaks under the causeway approach to the long Bridge, of which any 
that were inclined to increase have been stanched at a very trifling cost. 



Memorandum 
Mr. Barry D. 
Gibbons, c.e. 



by 



Extracts from the Annual Report of Mr. Samuel Harding, o.e., Resident Engineer. Extracts from the 
For the year 1856. Dated 31st March, 1857. Annual Report of 

Mr. S. Harding, c.e.. 

District of Keenagh, County of Longford. Resident Engineer. 

The works on this district during the year were extended over almost every part- of it, 
and left the main channels completed, with scarcely any exception. 

The principal work in progress was on No. 5 Division, finishing the deep hog cut into 
Killashee turlough, which was proceeded with as fast as circumstances admitted ; frequent 
heavy slips, resulting from the depth of cut required, and the nature of the stuff, which 
was bog resting on clay and gravel at a level varying from one to three feet over gradient, 
retarded the excavation, and, from the narrowness of the cut, blocked up the channel’, 
occasionally backing the water, some feet in depth, and stopping the work farther up the 
division. Every effort to prevent these slips was resorted to, and sometimes with success. 

The work in this cutting was necessarily tedious, hut by the end of the year the bog 
appeared so consolidated, that I hope no additional slips will occur. 

In No. 7, Cloonker Division, the cut leading from the Torboy branch to Cloonscott and 
Cloonkeen townlauds was commenced at the beginning of the year, and completed by the 
end of April ; there were also small portions finished farther down the division, where 
labourers had to be previously discontinued from floods, &c. ; and in places where the 
sides were much undercut from the floods, overhanging tops, slips, and obstructions were 
removed. 

Other divisions of the district, viz., the Kilmore, Ballyclare, Ballinamore, Aghintra, 

Ballinamore branch, and Holywell, were cleared of large stones, heaps of deposit, slips, 
weeds, &c., that accumulated in some places since the time of completion of the channel, and 
formed obstructions and falls, which, if not removed, would be most injurious to the 
banks. The remaining portions of excavations, except on No. 9 Division, were also 
finished, and some side drains made. This description of work was extended over most of 
the district. 

Two stone accommodation bridges have been erected on No. 7 Division, and four cattle 
passes on the Ballinamore branch stream. A good quantity of materials for weir coping 
and works, at Aghintra mill, has been procured, and some stone for the regulating weirs 
at Cloonker and Abbeyderg. 

The bridge at Caldra was underpinned. The old bridge of BaUintempan was taken 
down to permit the contractor employed by the county to erect a new one, which caused 
the erection and removal of a temporary bridge. At Gowlan a temporary bridge was put 
up and removed for a similar purpose, and one at Curry, existing since the previous year, 
removed. 

In the Annual Report for the Longford District, the features of the season, and other 
causes, which retarded the works, were stated. Similar causes tended to delay this 
district, which was circumstanced nearly the same way as regarded the position of small 
portions to be completed; and the slips on No. 5 Division, during the summer, were 
much increased by the falls of rain. In the driest portions of the year (spring and 

M 2 
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. harvest) labourers, from their scarcity, could scarcely be obtained at la fid no- a 

Eatraeu Iran the l ' a(I \° he paid ; and the farmers wanted to stop the worts from' rlw W ' 

Ss& 

was feared that if this portion was excavated a sin-inn mi No ^ o f? “ d Ab , !> ?y d < ir «. It 

sa^i^'&sss£~sss 



Crop Return- off Drained Lands. 

n x £ *. cl. 

Potatoes, G8 statute acres at 5 8 0 per acre. 



Oats, 
Meadow, 2G4 
Turnips, 3 
Rape, G 

Total, 423 



1 15 0 
1 IS 0 



= 367 4 0 
= 143 10 0 
= 501 12 0 
= 12 18 0 
= 28 1G 0 

1,054 0 0 



Longford District. 

River Camlin, Count// of Longford. 

During- the year 1 806 this district was brought nearly to a dose 

Hie most important works completed during tlm ™ r ' , . , ., 

deeper than anticipated, owing to the subsidence of tlio land! and imrtoVS to be 
rc-oxcavated before winter in consequence of the bottom rising 1 ° “°" S bad to bo 

toIfc“;““r g rlTer for aboat 500 fec * abovo ,he **- ™ »>*» 

Ford division some excavation was taken out and dams removed 
On the -Balhualeo division some similar work was also executed. 

In almost every other portion of the district works of a small but useful nature were in 

vudeneo or deepened, to complete them as proposed. Repairs were also executed at 

KQsImdev mils U^if tkiv we^ “ n , derstandil !S h f in S been effected with the owner of 
tcqu irodfo to be ^comphshed at a time when the water would not be 

the town of £.S Mr '‘th° d ‘ * “ 7 ?h « ,h ste i' a - *» 4* use of tlm iXbitants of 
complied bvt?pnl nf r memonal oi tbei'owu Commissioners, which was not quite 
competed by the end of the year; an addition built to the Rev. Mr. Trench’s demesne 

Swo to . P 3TSJS?y r lanli u "*¥• thG *»!«*» of «>• river rendered them 

-£?£ &£$£ !,b0,1 ‘ t,vo m,lcs of “ g — «• t. s . o w* 

Bridges. 

v 'fl' e “xfnnlrf d H eS at LoI n gfol . d Po "" d > D “‘M«urragh, Killetor, Pocket Elver, Soran 
• ml fonwf*? d -’ T "” de T mraed . ,Ilc “ St hring chargeable to drainage-the drat 
of tl.e nld^voriw * J ?' 8 ,0C ,“ ?“ outed mth difficulty and danger, owing to the bad state 
bridge nn tlin Rail' ° m ° ma t on . a l bas .been prepared for the erection of an accommodation 
budge on the Ballmascraw dram, and for Cloonbroney bridge 

Jt LSK“ C -ff a bridge "' cre com pleted early in the year, and its total 

lie i nro, 1 ‘ ?“! of MilUagh fridge, presented for at Longford spring assizes, 1856. 

1 he approaches to the Agarr, Hhme, Soran, and Ballinalee bridges were also finished 
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° f l8w - 

operations from the Moving 
could be best obtained and employed than in IS^T’tb Unn ® ’ he Se “ ons tllat )abour ™ 

the progress of heavy wk or new cutting ' P r . eTontl ”S comparisons with 

Cage’s plr r3 ' ° PP ”' tm,ily U,at "—&■*- .Vet SSSf & Stated 

™S;S SS ‘at abouf Swt : t a t" Ton r 0( 

including Garvagh, Pocket River and So ran tn ha A, 2 & i 7 P - rch f o£ ? lam dnuns, 

unwatering course to be filled and dams &n + A P e \ £ ie S Teatei part of the 

ixlEi §eS 

AMw g S aVatl0 i n8 an i ob f ructl , 0ns stlU 111 main channel. From the mouth of thc rirer to 
A air bridge, where the channels are greatest, the district is quite relieved except in times 
1““7 „ il0M ' 8 - On Sunday, the 28th September, after a very heayy S{ of rSn 
about half of the previously-flooded lands were covered, but left dry the following 
day, From Agarr to hilnacarrow (the portion of work finished during the year! the 
seems equal to the discharge of the usual summer floods, but after eltrLdtoary Ms of 
Xob’X J th ,? land f a ™ r ered f V Ver * d “I- Abbre Julnaearrow The'Viyer is 

move K 1 ?? e ? 8 ' se ,°“ r f d "P> 4116 H»oh from that to Ballinaleo will be 

more efficient for discharge than the last one, but is now similarly flooded From 
BaUmalee to lulshrnley the cut is scarcely able to discharge moderate floods. Abore 
lulshruley the lands are quite relieved. On the 2Sth September, over half the lands of 

ooonrioos'u ,T fr0m 0ne t0 .‘"? <k I s - Notwithstanding the chance of some 

occasional loss fiom the above cause, a further addition is being made to the cropped lands 

Sw 1 ™ 8 P“P- ; artl “ uIar, I ,¥ 0W Longford, where most of the bottoms are under 
tillage, proving the benefits resulting. 

The return attached shows the quantity of land productive in 1856, besides many acres of 
pasture not taken into account where stock were formerly excluded. In this localitv 
labourers were always scarce, and the cultivation of the reclaimed lands lias made them in 
gi eater demand than before; the standard of wages has consequently increased. The 
crops on many parts of the district looked so promising last summer, that the owners 
seemed to forget the land that grew them was often under water for months at a time. 

.Besides thedirect benefits resulting to the owner and labourer from reclamation, it appears 
that lever and the class of diseases formerly prevalent, and supposed to originate or increase 
trom the proximity of swamps, &c., have almost disappeared throughout the district 



Approximate Return of Crops grown on the Lands Reclaimed during Year 1856. 



Description of Crop. 


Area dl' Crop in 
Statuio Acres. 


Not Value per 
Statute Acre, deduct 
ing Kent and all 
Exp eusca. 


Amount. ; Observations. 


Potatoes, . 
Oats, 

Meadow, . 
Turnips, . 
Cabbage, . 

Total, 


A. R. P. 

205 0 0 
115 0 0 
370 0 0 
3 0 0 
0 2 0 


£ s. d. 
7 0 0 

2 7 6 

2 10 0 

6 0 0 

12 0 0 


£ s. d. 
1,435 0 0 
273 2 6 
025 0 0 
IS 0 0 
6 0 0 


This return has not 
taken into account the 
value of pasture and 
bog. 

The average value of 
the crops is given. 


693 2 0 




2,657 2 6 



No additional lands have been reclaimed on the district this year, but the works which 
were carried out have greatly benefited and increased the value of those partially relieved 
before. 



The following exhibits the quantity of earth and rock work removed, equivalent of 
men’s labour, and masonry erected, &c. : — Earth-work, 22,834 cubic yards ; rock-work, 
358 cubic yards; unwatering course closed, 629 statute perches; masonry, 164 cubic 
yards; equivalent of men’s labour, 11,077. Most of the masonry and filling of the tap 
drains was done by contract work, in consequence of which tho lull equivalent of men’s 
labour, in day’s work of one man, is not shown. 



Ai’rcxinx C. 

Extracts from the 
Annual Report of 
Jlr. S. Harding, c.e.. 
Resident Engineer. 
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District o/Eink and Bliokeivmi, Counties of Longford and Leitrim. 

Daring the year the works were chiefly in progress on the middle ami * , 

, the district, and the Blackriver. d upp er par ts of 

On the main river, the works on the Annaghcooleen Division cnhioet P" 

Ew feet of backwater when the Shannon is at summer lerel-were commend in’ fen 
tember when Lough Forbes was at its lowest, but the flood, towards fte end of th P e‘ 
wilneS th8m t0 be . before much unwatering ^pen £ 

On the Jolmston’s-bridge Division the banks were sloped adjoining the Blackriver to 
guide the current and prevent then- being swept away J ° cimver, to 

When the works above Rynn were advanced some distance, the lake was converted into 
a reservoir, and the Annaveagh Division commenced without the exnense of ,1™ * • 
course. The sides and overhanging bank, were thenlS^SlZ^“X& 
river to Annaveagh Bridge— a length of 470 perches. lack ~ 

After the June floods had subsided, Lough Rynn was run to its lowest level which 
nearly watered the shoal at Bynn Castle ; the excavation below the draSm wS 
then commenced, and, together w.th Lakefield shoal, completed in autumn S waa 

The Lnrga Division was commenced on completion of the last-mentioned shoals Somo 
Stace 0 rf' “° m ° f ° Ut ' ‘“ d ‘ le ba " lS IlarKl t0 L " r S a Bri<i 6 e for a 

On the Bkckriver the portion to he finished near its junction with the main river was 
commenced when the backwater was at its lowest during the carrying on of the works on 
short reach^ DmS1011 ' The subsequent winter floods prevented the completion of this 

The Drumlish Division was the heaviest work on the district, a length of 560 perches 
of heavy cutting bemg opened up to the end, and nearly completed by November Some 
heavy slips above the shoal of BaUantra, and at the county boundaries, prevented the 
channel being excavated more than five to six feet at first, but towards the end of the vear 
they were nearly removed. 34,318 cubic yards of earth and rock were excavated. 

Ba ff^uck Division was partly completed to Esker Bridge_a length of ninety 

wnr?T7i bef n 6 th 1 e ^-°- fthe year ' Tks P ortlon was commenced when the principal 
work of the Drumlish Division was over. “ “ 

The main drains to Lisdadannan and Creenagh Lake were completed, aud a temporary 

n* ? ’ ^ * Z° U f J bridge to be bklt - The upper end of 

the Cornidla oi 16 Division was finished ; the lower part, which was full of slips, cleared 
up ; and the tap dram closed. The streams of Drummeen, Keeldra, Lough Adoon, and 
Drumkeilvy were completed in some places, where the hurry of more important work had 
previously caused them to he left unfinished, and cleared of slips and obstructions Seven 
accommodation passes were erected also. 

Portions of the Drumshambo, and two other main drains on the Blackriver were also 
district UP ’ bUt n<>t com fl leted ’ aild several accommodation passes made in this part of the 

ta^ drafnJ&c alS ° miDOr W ° rks “ various P laces ~ such as the levelling of spoil, filling of 

t excavation was chiefly done by task; but during the harvest, at Lough Rynn and 
Lakefield shoals, the worx was done by days’ wages, at the rate of Is. Gd. per day, besides 
excavation in other places, wluch could not be measured. 

The following is the total quantity of measured work executed for the vear : 

51,110 cubic yards of rock and earth. 

935 „ dams made. 

392 „ do. removed. 

3S5 perches of tap opened. 

504 „ scoured. 

585 „ closed — and 

1,340 perches of spoil levelled and dressed. 



.. T A e average wages of labourers, earned by task, amounts to over Is. U. per day, and 
the cost ol measured work, including all expenses, near 7 id. per cubic yard. 

On the Blackriver, though the floods ran off quickly", they frequently stopped the 
labourers. On the mam river, the running down and backing up of Lough Rynn, to suit the 
works above aud below it, was a favourable circumstance as regarded cost, though the 
excavation on each part depended so much on the state and management of the other, 
that a large amount of progress could not be made. 

The tributaries scarcely suffered more than ordinary interruption from floods, but the effect 
ot the general character of the summer seasou on the district was such, that I deferred 
the unwatermg and working of the Annaghcoolan shoal, which is very expensive, except a 
small portion, in September. . The increased area of reclaimed lands — the works near 
Lough Rynn (as already described, requiring such peculiar management) happening to be 
carried on during the year — the several labourers who joined the Militia, which was trained 
up at Mo hill, m the district, and left this part of the country at the end of 1855 (very few 
of whom returned to the works), and the general character of the season — all contributed 
to show a decrease in the employment, compared to 1855. 
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” Pr °f eaS, r i main f“ be f,lisI ’ e ‘ i Main River.- A,™.,* c. 

of Weigh 

E ***»• «i the Lou g r r Cam £?£&£* 

" ^ 16 Y ‘h™. *oold be eompleied'before neXS? ® °‘ h<H ' ,mforese “ 

Division were flooded in extent about thirty to fifty aS 0, ?he RT,el • * 

iliPp33£^Ss 

ana some ot tae Blackriver, which ran up-stream into it till the flr>nrl« nf +w • eeaers ’ 

m “ ch *P ™ uld L ° £ ■ nS S^torfMS 

which had not derived 6 reEe7ed -. cM J' meadow Ia ” d . 
shows the benefits ° f OTpS 



Description of Crop. 


Quantity of 
Land. Statute 


Net Value per 
Statute Acre, 
deducting Kent, 
Taxes, aiid all 
Cost. 


Amount. 


Meadow, . 
Potatoes, . 
Oats, 

Rye, 

Turnips, . 


760 

276 

138 

21 

3 


£ s. d. 
2 7 0 
4 10 0 
2 10 6 

4 12 0 

5 12 0 


£ 3. d. 

1,786 0 0 
1,242 0 0 
348 9 0 
96 12 0 
16 16 0 


£3,489 17 0 



Extracts from the 
Annual Report of Mr 
vr J. B. Kane, c 



Extracts from the Ankual Report of Mr. H. J. B. Karr, o.e„ Resident Engineer. 

For the year 1856. Dated 13th January, 1857. 

Districts of Brosna (Ferbmte), and Kilbeggan, in the Say’s County and County of Be,id “ t E ” Bi “ ee '- 
Westmeath. 

Brosna (FjBRBANE) District. 

The works have been generally in progress on this district during the whole of the past 
year ; for although frequent stoppages were occasioned by floods, the nature of a large 
portion of the work executed admitted of its being carried out independent of these 
interruptions. 

River Brosna. 

Ferbane Division. 

As the main channel on this division has been completed for some time, the works 
executed were altogether confined to the filling of 574 perches of unwatering cuts, levelling 
392 perches of spoil banks, and scouring some small cross drains to remove surface water 
from the former site of unwatering cuts. 

Coole Division. 



On this division the works were very similar to those on the Ferbane, as 776 perches of 
unwatering cuts were filled, and 958 perches of spoil banks levelled. In addition, 
however, to the above, a tributary to the Brosna, and included in this division, called the 
Leman aghan drain, has been scoured, deepened, and otherwise improved, for a distance of 
582 perches. The abutments aud centre pier for an occupation bridge over Main river, 
above Coole Castle, of eighty feet waterway, have been built, and the superstructure is in 
course of construction. 

Brackagh Division. 

A tributary, known as Cornafurrish stream, having its junction with the Brosna about 
half a mile below Ballycumber, and included in this division, is now excavated for a 
distance of 278 perches, and two small gullets built thereon; 167 perches of unwatering 
cuts were filled, and 911 perches of spoil-banks dressed. The superstructure of a timber 
and iron trussed girder occupation bridge, forty-two feet span, was also erected in Brackagh. 

Ballycumber Division. 

The excavation of main channel on this division was commenced in March, and it has 
been completed to a depth averaging from seven feet to seven feet six inches, under low 
land, from a short way above Ballycumber bridge to Clara, a distance of 765 perches. The 
material excavated on the lower portion of this division was principally hard gravel, thickly 
interspersed with boulders, and some ledges of limestone rock ; consequently the progress 
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of the work was tedious Since the completion of this channel, the onwaterimr cuts w 

Extactsaomtle been closed, their lengths amounting to 959 perches; and the dressing of 
il j U B R Kane° fMr ' haS beea commencecl > oi which 69 perches are completed. ° 1 p 1 banks 

Resident Wien?* Clodiagh River. 

Cornalaur Division. 

. prioeipol work performed on this division was in the early part of the year wl™ 
eighteen perches of the main channel wore opened, and during floods which interrupted 
the excavations under their influence. 1,687 perches of spoil banks were dressed off „d 
otherwise formed in such a way as to adapt them to the purpose of embankments for the 
retention of the flood waters witbm this channel, which is the outfall for a momtiin 
torrent and requiring a great capacity of sectional area to discharge its waters without 
tujury to the low-lying lands m the vicinity, which are drained hy back drains discha S 
at the junction of this nver with the Brosna, and thereby taking advantage of the ava So 
fall, independent of the fluctuations of water surface in the main dischaijing conduit 
Dalian Division. 

In the months of January aud February the excavation of taps for the unwaterimr of 
this reach of raver was commenced, when a length of 544 porches wore completed. The 
excavation of mam channel was proceeded with, and the division has been opened for a 
distance of 467 perches from the junction of the Clodiagh and Silver rivers P to a short 
distance above llahan bridge About midway between these points an occupation bridge 
thirty feet span, with stone abutments and timber and iron superstructure was erected.’ 
The spoil banks, for a distance of 319 perches, have also been arranged in a similar 
manner to those on the Cornalaur- division. Tins river i, now open from Is junction w ith 
the Brosna to the junction ol the Tidlamoro river with it ; but wfll require a final scourinw 
to mnove deposits and drift-sand, when the Charleville division, situated to the up-stream 
of this reach, has been completed. 1 

Silver River. 



Aharney Division. 

The excavation of main channel was commenced in March, which was the earliest period 
that tins work could be proceeded with, as the out-fall for the Silver river depends on the 
Clodiagh river, and is, consequently, for a considerable distance, under its influence Not- 
withstanding this disadvantage, 1,437 perches of unwatering cuts were made, and the main 
channel opened for a distance of 1,600 perches. The material excavated was, in some 
places, much harder than expected; several ledges of limestone rock appearing, and hard 
gravel, with boulders, occurring very generally for a foot deep of the bottom lift. An 
occupation bridge, eighteen feet span, was also constructed oil this division. 



Tullamore River. 

Tullamore and Ballycowen Divisions. 

The only works executed on these divisions were the erection of three occupation 
bridges, varying in their spans from thirty to eighteen feet, and constructed with timber 
and iron superstructures and stone abutments. . The abutments several years built. 

General Remarks. 

Referring to the foi'egoing divisions, I beg leave to give a general summary of the total 
amount of work executed during the year on the whole district, viz.. Si miles of main 
nver-courses opened; 71 miles of old unwatering cuts closed; 6i miles of new unwatering 
cuts made; 21 miles of tributary streams deepened and scoured; and 124 miles of 
spoil banks along river edges levelled. The whole involving the removal of upwards of 
248,000 cube yards. In addition to the above, five occupation bridges were constructed, 
and two gullets built over tributary streams. 

The cost per cube yard for excavation on the whole district, amounts to 3d., nearly ; 
and in the following table I have shown the number of cube yards excavated on each 
division. 



Name of Division. 


Earth-work. 
Cube yards. 


Rock-work. 
Cube yards. 


Total. 
Cube yards. 


Masonry. 
Cube yards. 


Ferbaue, 


32,190 




32,190 




Coole 


61,895 




61,895 




Brackagh, 


8,230 




8,230 


58 


Ballycumber, 


65,200 


1,001 


66,201 


4 


Cornalaur, 


15,679 





15,679 





Italian, 


17,397 





17,397 


27 


Aliarney, 


47,017 


140 


47,157 


27 


Ballycowen, 


~~ 


— 


— 


5 


Total, 


247, 60S 


1,141 


248,749 


176 



The works to be executed to complete the district are briefly as follows. The com- 
pletion of the excavation of Aharney division on the Silver river ; the Charleville division, 
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Sr ‘v ; °?r d -a .* , t 

Tullam ore rivers; together with the erection CIou S hat . :inil >% Clodiagh, and 

banks, and filling unwaterine cuts Should tl,o 6 ° ccu P atlon bridges, levelling spoil 
whoIe - «* «& win, * he 

Remarks with respect to Rain-fall. * 

December the wettest LX out ^ J L ^ b “?S the <Irieat - a " d a »d 

inches under the »e“th°e' X nSe Ihe ** “»»• ° ( * *13 

Raik Table for 1856 . 






Ferbauc, 
King’s Co. 


Tnllamore, 
King's Co. 


Kilbeggan, 

CoW’cstmeatl 




^Ferbane, 


Tnllamore, 
King’s G'o. 


Kilbeggan, 
Co Westmeath 


January, 
February, 
March, . 
April, . 

May, 
June, . 
July, . 


3- 16 
2-03 
0’51 
2-16 

4- 75 
2-01 
2-29 


l-H 

1-41 

0- S7 
1.37 
3-94 
1*84 

1- 51 


2’24 

2-29 

0- 83 

1- 55 
5-60 

2- 08 
1-92 


August, 
September, . 
October, 
November, . 
December, . 

Total, 


2-26 

2-95 

1-95 

0-80 

4-28 


1- 8C 

2- 05 
2- 18 
0-74 
303 


3- 24 
2-08 
2-GO 
0-98 

4- 17 


29-15 


21-74 


30-18 



Kilbeggan District. 

, Ballynagore Upper Division. 

unwatering outs, ’levelling' Wl'pSM^aMflT 66 ! ' rer6 altc ® et, ' er oonhned to filling 
Lissakilly and Cloonagh, and otherwise 8 eomniednw D i g ‘ W ° foot l >asKa at 

which had accumulated at the continent Lints Xm " a ! on b - v the a< ;° am 'S of deposit 
the summer of 1855, the construct ZnffhlZ of , '■“watering cuts, main drains, Src. In 
of River Rrosna from Lough Ennell nndOTtokS feST r8 S' Jatm g a * ‘ho outfall 
the Upper Brosna, was commenced' and JZt ^“1™™”™* of the mill-power on 
during the past year have been the completion^ t F? i™’* 8 <Kaou , ted 0,1 thla division 
back-drains, cattle passes, &c. connected theXth 1*.™“ tm '°’ a " d the embankments, 
finished and most satisfactory state-fenced oif from’ aI1 1 n °7, m a perfectly 

fencing, on a mound three feet kith with back drib, ad J' ““'“S. hmd by strong wire 

have been laid down with grass-seed" and the Xl. F ? < ea ‘ ™ width. The hanks 
and easily maintained piece of work.' 01 ^onuses to turn out a most permanent 

Monnglianstown Division. 

Lo“etTd 

mm 



Mullingar Division. 

with* 1 ? n 6 ! 0U thi8 J 1 ™ 011 has been scoured and improved, from its confluence 

with Lough Ennell to near the town of Mullingar, a distance of 549 statute perches Two 
SX"? fl0 T mg , I “ t ° . the aie - aad “duied S> ‘hie division, have HkewieCn scoured 
deepened, and otherwise improved-™., the Kilpatrick stream, for a distaime o °233 
statute perches, and the Kcoltoivn dram for a distance of 214 statute perches. 

Belview, Coola, and Ballynagore Lower Diemons. 

The works executed on these divisions have been consecutively as follows-— buildimr 
fence wall and making watering slips at Belview bridge; filling thirty perches of tap-drains 
SpUt hffls 8 ; “" d 00 " BtnIctIn « a ftoi-pass. forty feet span, across main rive? at the 

■ m 1 ? 6 !! 00 * 1, p f r „ on i e , J ar4 .f° r excavation on the whole district, amounts to 6d. : and in 
the following table I have shown the number of cube yards excavated on each division. 



Name of Division. 


Earth-tvork. 
Cube yards. 


Rock-work. 
Cube yards. 


Total. 
Cube yards. 


Masonry. 
Cube yards. 


Ballynagore, Upper, .... 
Regulating weir, .... 
Monaghanstown, .... 

Mullingar, ..... 

Coola, 


7,389 

14,406 

6,880 

7,320 

600 




7,389 
• 14,406 
6,880 
7,320 
600 


I8S 1 1 


Total, 


36,595 


- 


36,595 


68 






Appendix C. 

Extracts from the 
Annual Report of Mr. 
H. J. B. Kane, c.e., 
Resilient Engineer. 
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Appendix C. The whole of the land on this district— viz., 5,970 statute acres— has been, since the 
Extracts from the completion of the works, perfectly free from water in the highest floods, with the” exception 
Annual Report ° f Mr. of a small portion on the Lehinch division, where, in consequence of the embankment 
Resident Engineer?'' ab ° ve V. ch bri . d S e h * vin g been abandoned, about 150 statute acres are usually under 
water dunng maximum floods for a space of from three to four days. 

Referring to the increased value of land on this district from its natural improvement 
consequent on relief from floods, combined with the many cases where the occupiers have 
taken the opportunity of improving it by tillage, I may safely say that the advantage 
accruing for the last six years has been equal to more than the total amount of original 
estimate. 8 

In conclusion, I beg leave to remark, that this district is now completed, and will be 
ready for final valuation and award in the course of the next month. 



Extracts from the 
Annual Report of Mr. 
J. W ; Kelly, c.e.. 
District Engineer. 



Extracts from the Annual Report of Mr. J. W. Kelly, c.e., District Engineer. 

For the year 1856. Dated 15th January, 1857. 

Districts of Fergus, Quin, Annagh, and Comogue, in the Counties of Clare, Galway, 
and Limerick. 



The weather during the year 1856, like the previous one, was generally favourable for 
drainage operations. Not less than 243 days of the year were dry, whilst upon only 123 
days was there any rain, hail, or snow. This is an unusually favourable state of the weather 
in this locality, where it more generally approximates to an equal apportionment of the 
year into dry and humid days. If the progress of the works be not fully equal to what 
might have been expected, it cannot, therefore, he attributed to unfavourable weather ; 
neither can it to the preparations made under the Board’s instructions for proceeding with 
them more extensively, for they were such as to enable us to employ any number of hands 
that could be procured. Owing, however, to many causes, the amount of labour available 
for public works was not equal to our expectations or requirements. The chief causes were 
the. absorption of labour upon agricultural operations, which have been more than usually 
active and extensive, owing to the prevailing high prices for agricultural produce of all 
kinds, the reduction in the number of labourers as compared with former times, and the 
comparative independence of those that remain. During the season for sowing and digging 
potatoes in particular, we could scarcely get any able men — almost every person, as in 
former times, having more or less of them planted. 

Under these circumstances the progress attained is reasonable, and a large quantity of 
work of a tedious and difficult nature was effected satisfactorily. 



The Fergus District. 

The works in this district were carried on in five divisions, namely, the Clare, Ennis, 
Ballyhee, Dromore, and Ballyteigue divisions, and extended over a length of about eighteen 
miles of the main river. 

Clare Division. 

The extensive low tract of land forming this division being composed of a shaky bog and 
soft soil, and having been for ages in a swampy state, has not yet fully settled and become 
consolidated, although the deep, sluggish river running through the centre of it has been 
lowered nearly three years, and several drains made through the adjoining low lands. 

The state of the embankments and other works has continued to be a subject of anxiety, 
arising from the tendency of patches of the river banks to split and slide into the deep 
channel, carrying with them on such occasions, or otherwise injuring, portions of the embank- 
ments raised for protecting the lowlands from the tides. 

The works during the past year consisted of making 308 perches in length of new 
embankments, in places where it was impracticable to maintain the old ones ; the partial 
repairs of about 960 perches of the old embankments; closing 134 perches of the old hack 
drains that were too close to the embankments ; and opening a corresponding length of 
new back drains, at a sufficiently safe distance inland ; opening 578 perches of main water- 
courses for draining the low wet lands and cut-away bogs ; and building two small gullets, 
one under a private, and the other under a public or country road. 

The excavations for drains and embankments amounted to — 

55,732 cubic yards of earth- work, and 
823 „ rock-work. 

Every drain opened in this division was attended with the most useful effects, and 
tracts that were of little or no use are now in a state to be converted into tillage or other 
purposes. 

Ennis Division. 

The shoals in the river through the town of Ennis, from Ennis bridge to above the mills, 
have all been removed, and the waters flow now at a level of about three feet lower than 
they did before, thereby conferring advantages for the drainage of the town. 

A temporary accommodation bridge, consisting of a timber superstructure resting on a 
rough stone pier and abutments, has been erected at Ennis mills, and the old bridge 
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to nine feet in height founder] unJ » i S l° n i ei 8%r ^ eet m length, and from seven F , — 

ste»d; and, finally! the temporal mill dam TO^remme'l BOlM r0 ° k ' T oted “ its 

at its northern end, the mason™ 'md amoved. In connexion with the now weir, J- V. Kelij” c..„ 

sluice power were also exerted 7 nJS w ° rk (mduding wing walls, Ac.) for extensive D, *““ *”*»>=• 

it is expected will bT«ad y 1n a few da™ rf 7 ° • ™T g d “ oes is *** «* ™d 

out was bottomed, and the deep chaS carried hZ&%£hI {*£“ lead ° f 

Excavation, . . 3,906 cubic yards of gravel. 

Masonry,' ' ' ‘ale ” of limestone rock. 

- ’ 48U " nearly all of which was of a heavy, 

close description. 

” ' ' » dry rubble work. 

Ends! S£gl?d e re”*g IdZkf 0^7 ‘ V ^ d° f ^ ? TO thl °^ h * h ® ‘°™ of 

™s e at!oi te to° v 116 t°4\ w t diimB required for 

SlUii SESSSSS ■ 

Sg®5B3K -RSSSSSBSaS 

Ballyhee Division. 

t eP wSs“r r^ylS’ ‘° tteSP ° adm « ite ddes ’ leveiling the spoil^ccmstituted 

Excavation, . . 6, 44 T cubic yards of gravel and boulders. 

*«■ ” ’ • * 1^9 » of limestone rock. 

nr ^ 5 ’ ’ ^ r . r hammer dressed rubble. 

” ‘ ' • 196 » of Scotch coping of fence walls 

set in mortar. 

The main channel in this division may now be said to be finished, with the execution of 
th! d" Tho d d m ’ “ d a i P f ie?e ° f earti - work ™ T*"* it stands, at the uppe? end of 
which wodd foVnjTt^ 'I “ pieT n n ‘ ‘ h , e B ” dden ioodi!1 S of tle E ™« division, 
mSrltl. f l * a J do Y ed t0 mn iown th8 ™ channel, until 

such tune as the new slmces at Ennis would be ready to he lifted. The latter are now 

“i 5 B0 ? n aB tie fioods subside in the approaching spring the dam will he 

ssrr mt ° itB new cwi ' bp “ e «•« 

c “ t , at is perhaps the heaviest piece of excavation in Ireland, being over 

W limestone rock; and now that it is finished, forms a creditable 

Upon the removal of the dam at Ballyhee, about 550 acres of meadow lands along the 
old course of the nver will be relieved from further liability to inundation. S 



Dromore Division. 

,, In ( !™ Blon tlie maan channel has been sunk to the bottom level from the middle of 
the shoal at Drumconora into Dromore lake, a distance of about one mile and three-quarters 
A tributary stream has been sunk from the main river into Faunrnsk lake, and thence 
sixty-eight perches through the low lands above same. The proprietor has already taken 
advantage of the outlet thus afforded, by cutting a main drain eighty perches through his 
lands. A side or retaining wall has been built to the spoil bank along the deep rock 
cutting through Drumconora, and the excavated spoil levelled. * 

Excavation, . . 3,166 cubic yards of gravel. 

” • • • 972 „ of limestone rock. 

Masonry, . . 390 „ of dry rubble work. 

The effect of the works in this division has been very satisfactory. It is in contemplation 
to till most of the reclaimedjand next spring. 

N 2 
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A PPBNBIX C. 

Extracts from the 
AnnualEeport of Mr. 
.7. W. Kelly, c.e., 
District- Engineer. 



Ballyteigue Division. 

As stated on a former occasion, the works in this division cannot he proceeded with 
until alter the subsidence of the floods, which occurs generally about the end of sprint or 
eariy part of summer. From the latter part of April, 1856 (when the floods were 
sufficiently down), up to the beginning of December, the works were carried on perse- 
veringly, and with only some small interruptions by freshes in the river. The excavations 
were of a difficult and tedious character, in consequence of their depth under the surface 
of the surrounding lakes, which had to be kept dammed up, there being no practicable 
means of making “ unwatering” channels. 

The excavations consisted of — 



11,052 cubic yards of gravel and clay; 

6,190 do. of limestone rock. 

There were two temporary accommodation bridges, each thirty feet waterway, erected for 
the public roads at Ballyogan and Bealickania, and the old bridges at those places cleared 
away ; new bridges, thirty feet span each, are being erected by the county in their stead • 
and a similar new arch is being built at Adroon, in this division, the accommodation bridge 
tor which was erected in the latter part of 1855. 

In order to convey more distinctly. a knowledge of the present state of the works, I 
would beg leave to refer to the accompanying diagram section of the main river from Kil- 
fenora to Clare (the limits of the district), by which it will be seen that the excavations in 
the mam channel are very nearly finished from Clare, the lower limit of tho district up to 
Loughateadaun, the outlet from the chain of lakes, stretching thence to Tubborindoney 
in the County Galway; and around which lakes, and thence down to Clare, are situate about 
oight-tentlis of the flooded lands in the district. The greater part of the works from 
Loughateadaun to Kilfenora, including the new weir and bridge at Inchiquin mill : the 
underpinning of Inchiquin and Riverstown bridges ; the stone accommodation bridge, Kil- 
fenora ; and most of the. excavations, arc also finished. The excavations yet to be made 
are coloured purple, and those that have been made are coloured red, upon the section 
It will bo perceived that the excavations yet to be removed, up to the entrance of the 
chain of lakes mentioned, are in the bottoms of the channels and bed of Loughateadaun and 
that they can be taken out only during a low state of the waters of the river ; they are not, 
however, extensive, aud I expect we shall be able to remove them at the proper season’ 
without retarding the other works. 5 

The new channels, where finished, appear to be sufficient for the purposes intended ; 
although they are filled iu flood times, and iu some cases overflown, they will not be so 
when the several lakes that are upon the same level shall be connected by deep channels, 
and made act as reservoirs for tho reception and gradual discharge of the floods. 

_ The aggregate number of days’ work of all the persons employed during the year was 
52,600 , also .329 days of horse- work. The greatest number of men employed on any one 
day (15th July) was 372 ; and tlie average number about 190. 

The total quantity of excavation was 89,562 cubic yards, of which 80,303 cubic yards 
were of earth and gravel, and 9,259 cubic yards of limestone rock. The average cost of 
tho whole, including the expense of powder and fuze, unwatering works, plant and tools, 
overseers and engineers, was about eleven pence per cubic yard ; and which will appear 
reasonable when the difficulty of removing the excavation from the deep and wet channel 
is considered, the dams and water-scooping required, the large quantity of rock, &c. 

The total extent of lands drained in the district up to the present, is 2,705 acres; to 
which may be added, however, 550 acres more that will be equally improved upon the 
removal of tho dam at Ballyhee, before alluded to. There are also nearly 800 acres that 
have received partial benefit, so far as that formerly they were liable to be deeply submerged 
by floods for months in the year, and now are rarely covered with water. 

There have been 274 acres of the lands drained, chiefly cut-away bogs, under tillage, 
and have yielded good crops of potatoes, turnips, and oats. 

I fear it will be impossible to have the works finished by the end of 1857, although but 
little will then remain to be done. With the view of completing the main channel up 
to Loughateadaun during the summer weather, and a sufficient number of labourers not 
being available for tho purpose in that part of the district, I had recourse to suspending 
some of the embankment works (which can be carried on at any season,) in the neighbour- 
hood of Ennis, so as to force the labourers to go to the upper works ; large numbers of 
them did so, going a distance ot from two to seven miles. We had also to relinquish the 
task system almost entirely", and give daily wages, in order to induce a greater number of 
men to the works. Nothing was left undone towards effecting tlie completion of the 
district with tho least delay ; and, considering the tedious aud difficult nature of the exca- 
vations we had to get through — the weir and sluices at Ennis mills, &c the progress during 

the past year was up to what could be expected under the circumstances. If there has 
been a scarcity of labour for public works, it is, however, satisfactory to know that the 
cause of it may bo chiefly traced to the general prosperity of tho country. 

As anticipated in my last annual report, the removal of the shoal in the river at Clare, 
by opening a passage to flow and ebb of a large additional volume of tidal water, has had 
the effect of keeping the harbour at Clare perfectly free from the deposits of mud that 
formerly proved so inconvenient, and the periodical removal of which had been attended 
with some trouble and expense. 
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There have been some extra works — fish passes, county accommodation bridges, &c.. Appendix C. 

and new pieces of embankments in the Clare Division,— the cost of which was not included 

in the Commissioners’ estimate, and will he in excess of it. unMlBiSofMr. 

In accordance with the Board’s instructions to include iu my Report, as far as practicable, .l/wl* KellyTc. e . , 
those districts that were heretofore in my charge, and for which awards have been made, strict Engineer, 
ike., I examined the Quin district, in the county of Clare; the Annagh district, in the countv 
of Galway ; and the Comogue district, in the county of Limerick. 

The Quin District. 

The present state of this district is nearly the same as it was when described in my last 
Annual Deport. The capacity of the different channels for discharging their respective 
floods has been proved. There are many minor obstructions in the channels, formed of 
loose stones thrown in for forming crossings for people, in the low state of the waters, and A 
ponds for cattle iu the summer. These obstructions, whether as regards their prevention 
or removal, seem to have escaped the attention of the Trustees. The dam placed across 
the channel at the outlet from Lough Cullaun, alluded to in my last report as injuriously 
affecting a large tract of low land, has been removed ; but generally there appears to have 
been scarcely any attention paid to the preservation of the works. 

The lands, with the exception of the lowest parts, which are liable to be covered for a 
few hours in extraordinary floods, and which form but about one-fifteenth of the whole, 
are high and dry, and available for any purpose. Of the 4,300 acres in the district, about 
450 acres, chiefly of cut-away bogs, have been brought into tillage, and produced good 
green crops and oats. I cannot say that the quantity of the grass yielded by the meadows 
has been increased, but its quality has been greatly improved ; and, of course, can be cut 
and saved without fear of loss by floods, as was formerly the case. 

Annagh District. 

This district, as the Commissioners are aware, is composed of a tract of level lands, about 
three miles long and half a mile broad, and situate at the base of a range of high mountains. 

The main river, after its descent from the mountains, runs transversely through the district: 
and the minor water-courses come through it longitudinally, into the main channel. The 
bottom gradients of all the channels are comparatively flat, but the head of water raised in 
the main channel by the mountain floods, produces, during their continuance, a current of 
great velocity. It is by this means not only kept free from deposits, but has a tendency 
to deepen. The minor channels have no such scouring power, and some of them are much 
obstructed, chiefly by the growth of weeds. 

None of the lands are liable to flooding; but some of those remote from the main channel, 
for want of having the minor drains kept clear of obstructions, are deprived of much of the 
benefit they otherwise would derive, and of the fall afforded for their thorough drainage. 

The meadows are much improved in the quality of their herbage — are safe from the 
devastation so frequently caused formerly by the mountain floods, and are available for 
grazing through the winter. 

The drainage of a tract of deep bog in this district is much appreciated. The black turf 
can now be reached with facility ; whereas, formerly, the top spongy surface only was 
available. 

In my last Annual Deport I alluded to a tract of cut-away bog that was then, although 
drained, comparatively useless, but which, if levelled and tilled, would yield good crops, 
and become valuable land. This statement has been fully borne out since. A gentleman 
who holds a large portion of the cut-away bog alluded to, has, during the past year, given 
it out to persons who willingly levelled, burned, and tilled it, on the condition of getting 
only the first crop — which consisted of potatoes or turnips— free of further charge. He 
has been offered, I am informed, from £5 to £6 an acre for the soil for obtaining the second 
crop off it. This is rather good remuneration for land that was not worth, a shilling an acre 
before the drainage improvements. 

In my Reports for the years 1854 and 1855, I alluded to a small breach in one of the 
rubble stone wing-walls below the weir at (Jloon ; and I regret to have to state, that nothing 
has been done since towards its repair. This is the more to be regretted as, even now, 
although the breach is much increased, a few pounds would be sufficient to efiect the 
necessary repairs. 

The fall over Cloon weir varies, according to the state of the floods, from twelve to fifteen 
feet ; and the volume of water that is poured down by the mountain floods is truly 
astonishing, amounting, when at the maximum, to the enormous quantity of thirteen cubic 
Icet per minute, per acre of catchment or river basin. It is evident, therefore, that nothing 
connected with the stability of the weir, in particular, should be neglected. It is nearly 
five years since the works were given up to the Trustees, but there has not been a shilling 
expended on their maintenance since ; and it will be readily understood, that no works, 
perhaps, require supervision and conservancy more than those on a mountain river, like 
that passing through the Annagh district. 

The Comogue District. 

The works in this district have been perfectly successful. The extensive tract of meadow 
lands of which the district is composed, are from one and a-half to two feet oyer the level 
the highest floods attain. Few districts suffered more from floods than tliis did formerly ; 
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AaaualE 10 t’f i axItu “ n acd winter'"'^ t k elfl ’ and tlle 5antl8 aTaila ble for pasturage all through the 

MaKltfSSn°i' *W S iMtrict forms an agrewUe contaS whhlhe two S m 0 *”!' m “? t, i? e ' 5 tie Trustees, 
after the Commissioners’ award was mad^themai^tenan^of th* 118 ^' 1 ^ 1I3an S the three years 
to by a person who hold their conservancy under ooSSrifhfh.^”. 1 ™* C n S6ly att e>aded 
attention to them from the beginning the w th f T ™ rte « Bythus paying 
they bare been brought to a stfte o/comoTrative fM8h fi llaWe *° da mage, 

outlay has been required, and all the channels confimm nfh ° 7 ' a . ( Utterly little or no 
The following table shows the sfnt a nf Btmue *° in perfect order, 

the past year 0 ™ ““ Btate of 1116 weatl >” a » d tain-fall, as observed here during 



Weather Table, as observed in Ennis, dur ing the year 1856. 
Number of Days. 



January, . 
February, 
March, . 
April, 

May, 

J une, 

J uly, 
August, . 
September, 
October, . 
November, 
December, 

Total, 



Extracts from the 
Annual Report of 
Mr. A. 0. Lyons, c.e,, 
Resident Engineer. 



Depth of rail 
that fell in 
each mouth. 



3- 11 

0- 77 
315 

4- 41 

1- 96 
3-51 

2- 70 

3- 70 
2-11 



Abstract of rain-fall for 

the last six years : 

, Inches. 

1851, . . 40-08 



197 ! 35-25 



1852, 

1853, 

1854, 

1855, 

1856, 



53-59 

40-37 

36-44 

32-70 

35-25 



Average, 39-74 



Extracts from the 
AnnualReportofMr. 
JohnS. Mason, c.e., 
Resident Engineer. 



Extracts from the Ann-ual Report of Mr. A. O. Lvohs, c.e„ Resident Engineer 
For the year 1856. Dated 17th January, 1857 . ° 

Districts o/Cappaoh and KiLMHoa, in the County of Oalway. 

Cappagh District. 

streams. ^ repairs, and woiks of maintenance along the main channel and 

eov'SefpSZrf «T&ly e 7mS e fl0 °- da “>« bants of the river, and 

flood) from ten to no S"5j fh^'SeS o?°,f (a T a” S ‘° ‘bo level of the 
of December Tho x PO + D t • , hl S hest of these floods occurred on the 6th 

quteS frSfSfodsl ZeT d .I a ?f C “ ^ “ manj r tS ot th0 (wW«b are 

tillage lands within the dfatS.* hTSf’ 7 - a ” 7 me [ 6a86 wort hj of notice in the area of the 
from fte arterial drainage worts) l *£££$£$ £$££ iTmL^d ^ ***' 

chargSbW^oT^ 

w JpubShe T d ZT?otic» n5S°! MS '" aiIe A ? ri1 ' “ a in November the Anal award 
the 28th January, 1857, at l^beL”™”' 81 “ t0 hear objections to theaward, on 

Killimor District. 

pubMeTai SiSne^ S m?et- a ™ g ! “ nl P> et8d ia *. year 1855, and theaward 
objections' to the awlrd g 7““ Wd Bam “ a8l °». for the purpose of hearing 

Sg each tkv Si ^ court was opened on the 27tb of February, and continued 

Extracts from 

weftswS ta» i bSS!Si 

Stroeestowh, in the County of Roscommon, 

Hind River, 

Lough Gaea ahd Mahtca, in the Counties of Roscommon, Sligo, and Mayo. 
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«° rl;8 “ the tot-named districts were finished, and awards made in each 
during the summer months. 

^ or ^ s iu the Lough &ara and Mantua district were in operation throughout the 
year, and are now nearly completed. e ° 

Strokestown District. 

The principal works in this district were finished in the year 1855; hut some repairs 
Smm^ S » e rf/?? a v ed c ° m .Pj et ® d - At the crossing of the public road between Ros- 
w at Blackstick bndge, it was necessary, owing to a settlement in one 

ol the abutments, to take down the stone arch, and erect an iron girder superstructure 
instead, which was completed in the month of February. At the deep-cutting in Tobber- 
patn.ck, the J anks sapped, also portions of the embankment at Castlenode, and both were 
repaired in the month of May, at which time also a self-acting sluice was constructed to 
prevent the flooding of the Annaghmore turlough by the Tulsk river. In the townland 
ol Uooherty the sheeting of a timber accommodation bridge was renewed, and all obstruc- 
tions cleared from the mam channel. 

On the 22nd of May the Commissioners held a meeting in Strokestown, to hear objec- 
tions to then- draft award, when some of the proprietors complained that side drains were 
not opened to give them the benefit of the works ; and after the objections had been 
inquired into, the Commissioners ordered a further small outlay, in compliance with the 
wishes of the proprietors; and, accordingly, during the months of August and September, 
drains were opened through the townlands of Farnmore, Coggles, Attiballa, and Derry- 
across first-named drain a timber accommodation bridge was erected, 
j .^fi* 1 . derived from the works in this district has been, during their progress, 
iully detailed in the yearly reports. In few districts which have come under the opera- 
tion of the Drainage Acts has the agricultural character of the country been more 
extensively improved. A district of upwards of 100 square miles, which was formerly 
overspread with large loughs, causing wide tracts of land, about 7,478 statute acres, to be 
in a marshy or inundated state during the greater portion of the year, has been reclaimed, 
and is now one of the most productive in the county. In effecting this salutary change, 
about fifty-six miles of water courses, varying from five to forty feet wide at bottom, and 
from five to fourteen feet in depth, have been opened ; and for miles the channels were 
cut through rocky shoals to give discharge to the pent-up waters which formerly had only 
the uncertain outlet of subterraneous passages. In passing through the country it is most 
gratifying to observe that the reclaimed lands have become highly valuable, as the 
“bottoms,” as they are called, are used for tillage, while the “ uplands” are let out in 
grass. 

The Commissioners made their award final at an adjourned meeting held in Dublin on 
the 11th July. 

The following work was done during the year : — 

Water-courses improved, . , . . 1 mile and 68 chains, statute. 

Excavation in earth- work, . . 9,403 cubic yards. 

Masonry, . . . . .97 „ 



Hind River District. 

The work done in this district during the year consisted in building a timber accommo- 
dation bridge, with stone abutments, twenty feet span, at Fearagh, and deepening the 
boundary fence around a portion of the same townland, which was severed by the drainage 
cut. The tap drains, which were opened throughout the district for the purpose of 
diverting the river, while the deepening of the new water-courses was in progress, were 
filled, and some building done in repairing road fence-walls, where the taps crossed the 
public roads. In the month of April further works were ordered by the Commissioners, 
consisting of deepening and widening the main drains at the rock cutting between the 
townlands of Cloonybeirne and Acres, and improving the outfall from the upper portion 
of the district at Roxboro’, also in re-sinking the main drains between Ballinlig and Curry. 

The Commissioners held a meeting in Roscommon on the 20th May, for the purpose of 
hearing objections to their draft award, and made it final at an adjourned meeting held in 
Dublin on the 11th July. 

To remove an objection made by some of the proprietors, that one of the bog drains 
which was opened at the commencement of the works at Killeenboy, was not sufficiently 
deep, they gave directions to have the drain further improved ; and in the month of July, 
a rocky shoal, at the lower end of the drain, was deepened about two feet six inches, and 
the entire length re-sunk, to afford ample outfall, and enable the farmers to cultivate the 
low lands. 

The works in this district have proved to be of the greatest benefit, and have been 
carried out on a scale to insure perfect success ; but the original project of merely relieving 
the lands from flooding, seems to have been quite forgotten, owing to the increasing 
desire which is manifested for deep drainage ; and many parties are now found to com- 
plain of the works, as being incomplete, if the flood rises to within three or four feet of 
the surface. 

The low lands of the district have been partly brought into cultivation, affording 
exceHent crops ; and an appearance of rich verdure distinguishes most of the formerly 
waste and swampy bottoms. In improving this district, upwards of nineteen statute miles 
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of mam water-courses, from six to twenty-six feet wide and * • - 

Extract from the Jave been improved, and 2,966 acres have been relieved f r ? “ ? " me feet deep, 
foUoWinS “ e ‘ he of work donXtagtt^eit- ^ a ° odia 8' Th « 

Hanlont Engineer. Earth-work, . , 

Hook-work, . . ' 4 -™3c>ibio yards. 

Masonry, . . ' 51 ” 

Tap drains filled three miles and sixty-nine chains, statute. 

Lough Gara and Mantua District 

The works have been in progress during the year in the following divisions 
Cloonshanville River. 

Owing to the wit ‘state ‘of the'hldl, tnd fllTn&vonrabte 2 4hiS 

delayed during the two first months. The upper reach If the nfefe* 8 ' c011SB q u ently, 
nearly a mile m length, was conmleted in flip mnntl, r,? a nv , er bein S a new cut for 
feet deep, and from fourteen to eighteen feet wide tL Ife and senerllI l' ? lad( ' seven 
Bhanville Abbey was also deepened at the same time 1 ’ a 1 8tr ® am from Cloon- 

not then he commenced, beiniTfe “ e d 2“a ,hS' in t hl ° f river could 

which kept up the water in it ; butTn the motah of W *1 I,rer wa8 tal “ °«> 

able, and so little water to contend with th”“S 11 ™ £ \T T hi *% fa ™ur- 
and no expense was incurred bv makino- a tan dmm • tv. ^ * 0Wer - ieac ^ was completed, 
old river bed, and the stuff removed wfs chiefly pea't 2X2“° Th2rannTl P,!ni ° S X 
twelve feet wide at bottom, and, on an averaee hivht fcoTkfr ’ .a channel was made 

and all the bends and sharp turn's w2 roSd?d „l£d taprotd “ k " d ; 

Bellanagare River. 

yeat oth^thSed Xte “ ths , e “ 1 J 

became frequently closed, and required to be rl nnr>n l ban ^ s subsided, the bead tap 
quantity of 'stuff, Caused by Se SpSg It the IXZ had ‘ tn Z *, ^ 

completed the following month The deenenino- nf + i° U ^ 1 S0 ™ 6 Ter 3 r ^' et land, and was 

satisfactorily during fe summer men h The X T fe 0nd X w ? rk P™«cessed 
twenty-four feet wide at toXandTe™ fcel lll ,X”" eI Wa8 T - & T ‘™>V to 

August; but some addition^ work belli!. 4 ? p ’ 1 was completed in the month of 
open in wot places, where the banks slipped aXtXwrt neoessar 5 r t0 1;ae P **'“ channel 
bottom swelling up. During tL ]2™i’of i ‘ water-course was obstructed by the 
and all the wori in the S “‘ e a ‘ rea “ s "" °P a „ed up, 

Breedoge River. 

following month The lom!! ' 1 widening was completed during the 

Kingsland River. 

in tin's division were commenced in the month of Julv This tributary 
tMrteen feet Sde^nd Bre / do S e brid ge- A ™in drain has been opened, 

improved was mfelt s' “I ?! e to 8 ? Tl ™ feet aee P : and the entire length proposed to be 
was made at the S ^ “V- 8 end of the f ° n °wing month. Almost an entire new cut 
Sold ant tl fe “4 V® 4 “ 4 cl ?n al * e “PP<* “d the old course was 
boulders! excavate d material removed being hard gravel and 
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Bella River. 

The works in this division had been completed in the previous year, as far as the crossing 
of the public road, and were resumed in the month of July ; the drain has been opened 
to the length included in the estimate ; the water-course has been made six feet deep 
and twelve feet wide ; the cutting near the bridge was through hard gravel, and near the 
head of the drain the material excavated consisted chiefly of peat. Across the lower 
reach of the river an accommodation bridge was erected, ten feet in span, constructed of a 
timber superstructure resting on stone abutments. 

Bella Siuamp Drain. 

This drain was partly opened at the commencement of the works ; but having closed 
in several places, the swamp, which was formerly a small lough, still continued flooded ; 
but the drain has been re-sunk sufficiently deep to improve and make valuable the bed of 
the former lough, containing about fifty acres of good soil and alluvial deposit. The works 
were resumed in the month of November, and nearly completed at the end of the year. 
The drain has been made thirteen feet wide, and averages six feet in depth. 

Mantua Bog and Turlovghs. 

The works undertaken and finished last year in this division were found insufficient in 
effecting the object required. The turlough is unwatered by swallow-holes; and in 
order to divert away some of the water which formerly flooded the low lands, a contour 
drain was sunk to convey the principal stream from Ballyroddy to a channel lately opened 
through Mantua bog. Tho other streams flowing into the turlough have since been 
observed to flood the low lands ; and the Commissioners directed, in the month of 
November, that the tributary supplies should also be cut off by contour drains ; and these 
works have been since in progress, together with tho deepening of the channel through 
the bog to the required depth, and also its extension to Lough Bally. The works are 
now far advanced, and will be shortly completed, when it is expected that the turlough 
will be free from flooding, and that the new drains will much increase tho efficiency of the 
improvements in this locality. 

Lung River. 

The works on this division were resumed in the month of April, and a suitable tap drain 
made for diverting the river at a gravel shoal situated below the junction of tho Keel- 
banada stream ; the shoal required to be deepened two feet six inches below the level of 
the backwater from Lough Gara ; and the work was laid dry by a screw-pump worked by 
horses. The weather being favourable, the work progressed without interruption, and 
was completed in the following month, together -with the removal of a small island lying 
above Keelbanada stream, which obstructed the water-way ; and also the opening of side 
drains from the townlands of Magheraboy, Kilcolman, and Ballaghaderreen, to improve 
the lands lying distant from the main channel, was effected. The excavation in the river 
course was in hard gravel clay and boulders, and the channel was made eighteen feet wide 
at bottom. The upper portion of the principal stream from Keelbanada, which had been 
left unfinished from the previous year, was also completed during this year ; and the tap 
drains, which were opened for diverting tho river during the execution of the works, were 
filled in. 

Lough Gara. 

During the summer months the water in the lough was at its lowest level ; and the 
channels made through the shoals at Tinacarra, Tivannagli, Cuppanagh, and Clooncunny, 
were cleared of dams and other obstructions. At Tinacarra shoal a heavy longitudinal 
dam, about one-third of a statute mile in length, had been formed near the centre of the 
river, for the purpose of diverting its course during the execution of the works ; but as it 
was subsequently found to obstruct the discharge of the flood, and reduce the outfall of 
the district, the Commissioners directed that it should be removed, together with the bed 
of the river under it. The work was commenced in September, and nearly finished at the 
end of the year'. The material excavated was chiefly loose rock, and in taking out the 
lower stratum it was found extremely difficult to keep the work sufficiently dry. The 
dam has been lowered to the water surface for its entire length ; and only the bottom 
portion of a few lots now remains to be done. 

The principal side streams, flowing into Lough Gara from Kiltybrannock and Knockadoo 
Turlough, were opened up in the latter part of the year, and completed. The drain from 
the latter was made through a quagmire, the surface of which had to be cut out with 
scythes, the sludge underneath being so elastic, that the vegetable scraw or top sod would 
yield to the pressure of a spade without being cut by it. The works have drained some 
good land, and rendered useful, tracts which were formerly waste and unproductive. 

County Works. 

The bridges at Breedoge and Bella, across. the main channel, having been completed by 
the county, the timber accommodation passes were taken down in the month of June, and 
the materials removed to store. 

Two county bridges crossing the Bella river were underpinned. 

At the crossing of the county road at Clooukerin it was necessary, owing to a change of 
the site, to build a new bridge, ten feet in span, over the Mantua bog drain. It proved a 

0 
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Cloonsliauville River, 
Bellanagare River, 
Brcedoge River, 

Kingsland River, . ’ 

Bella River, . 

Bella Swamp, 

Mantua Bog and Turlougli, 
Lung River, . 

Lough Gara Side Drains, 
Tinacarra Shoal, 

County Works, . ' 



General Observations. 

^watering and ^ dCtL and b “ b °“ “ Ted “ *>» coat of 

latter seasons of Z feaYthe c Wls wefe e“dy , In *c early and 
generally found fully adeauato fnr tbmr ,q: D „u y tested by high floods, aud have been 

very low places being parbaUy inundated for a lew houre ““tL™ U ™” 1 '™ 8 ° f l“ d ™ 
of ram-fall in this locality during the year ' Ihe foUowin S *s an abstract 

Registry I 



January, 

February, 

March, 

April, . 

May, 

June, . 

July, 







3-27 

2-99 




12 

16 






1-21 




5 






2-43 




10 






2-70 




12 






1-53 




13 






3-36 




17 



August, 

September, 

October, 

November, 

December, 

Total, 



Registry 
Rain -gangs . 

4-45’ 
271 
2-88 
1-70 
3 92 

3315 



18 

20 



16 

25 






January, 

February, 

March, 

April, 

May, . 

June, 



inches. 



High Water 


Low Water 


during Month. 


during 


Month. 




I-’t. 


In. 


23 0 . 


21 


0 


22 6| . 


21 


0 


20 11 . 


19 


4 


19 T k ■ 


18 


10 


19 4* . 


18 


7* 


19 2" . 


IS 


7* 



July, • 

August, 

September, 

October, 

November, 

December, 



High Water 
during Month. 



18 

19 

19 

19 

20 
22 



Low Water 
during Month. 
Ft. In. 

18 u 
18 
18 

19 
19 
19 



8i 

3 
7a 

U* 

-five feet six 



The w *™*y-sk d^C " “ 

to b6 b e ” S on VCtem, and the workmen hare been able 

taken of the ftfe weXerZ dema^'to * T* 1 ?' wllen conld be 

number on the works considers hlv d l a ]? ou . rers _f or farming operations reduced the 
supply be ° Uly dU1Wg - the . mnter months could a requisite 

completed. ° CUled ’ WOrls> bowo '' er - '» » toward state, and will shortly be 

grown of the ? 3 ^ d>°wn by the reton of crope 

filled.. J fl00ded and m J m ' ed Iailds i tot as yet only a email area has beln 



Potatoes, 
Turnips, 
Oats, 
Pape, . 
Cabbages, 



n. p. 

1 28 statute measure. 

0 39 
30 

1 0 

2 3 



Total, 



€92 0 30 
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_ .4 4 ' 5 , 00 s “ ate aeres o£ hn4 Trill la eventually improved in the district, which for 
SSSS purposes, have already been much increased in value. At the head 
rechiWd j I ? u « bs ' containing about 270 statute acres, will be partly 

S^merandfe? 011 ™ with cattle, 

solelv oTSn 8 0 t 1 } ant ? a > containing about 700 statute acres, which formerly depended 
r’coLhWahk To h t ?leS f ° r °S °u* Iet . "'ere flooded for nine consecutive months] while 
a conaderaUe portoon sometimes remained permanently flooded throughout the year ■ 
ftem improvement has been amply provided for, and they will be effectually drained’ 
Much valuaWe land is now avadalle for tillage and meadow, and throughout the entire 
yeai for giazmg. The valleys of the rivers show a tendency to the growth of wholesome 

ITifnei b.k1,^™ b0t t t b m i lan i d? ' f ° r *!! ^ te<r yCllrS ’ tiUa *°. set at rents “ f from £ 4 to 
±,10 pel Irish acre , the land is so productive that several successive crops of potatoes and 

5, , ™ “mtte of the lands included in the district, as the lowering of so extensive an 
area of water as Lough Gaia has been of general benefit in affording an outlet for the 
drainage of the surrounding country ; and I can have no doubt whatever that the produce 
f f“cri y waste and flooded land, for the present and last few years, must have 
most materially contributed to the present wealth, and shall yet prove the foundation of 
the future prosperity, of the Lough Gara and Mantua district. 
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Extracts from the AnnualReport of Mr. Charles S. Ottley, c.e., District Engineer. 
For the year 1856. Dated 10th January, 1857. 

District of Lough Reach, in the Counties of Antrim, Londonderry , Armagh, Tyrone , 
and Down. 



Extracts from the 
Annual Report of Mr. 
C. S. Ottley, c.e.. 
District Engineer. 



1st, or Coleraine Division. 

The dredging, which I referred to in my Report for 1855, as the only work remaining 
then to be done on this division, has been almost completed by one of our steam dredgers 
within this last year, and the material excavated has been carefully formed into level banks 
along the river sides. 

Twenty-five thousand cubic yards of very hard material have been removed in this way 
from the river bed between March and September, on the first division. 



2nd, or Movanagher Division. 

The work of dredging has also been proceeded with on this division, and a good deal of 
hard clay and stones removed from the shoals of Culmore, Carnroe, and Vow— the latter 
was found extremely difficult to dredge. 

There is a good channel for both drainage and navigation purposes through these several 
shoals now, though it is not yet to the full dimensions intended. 

. Tlie Gortacloony river, discharging into the Bann at Culmore, has been deepened and 
improved, and a good deal has been done in the formation of spoil hanks in various places 
on this division. 

Preparations have been made for erecting new Lockhouses at Movanagher and three - 
of the other lock sites on the river, according to designs approved of by the Board, while a 
building sufficient for that purpose has been already formed at “ Carnroe” by making 
some alterations in the old store and workshops at that station. 

Work done on 2nd division : — 

12,042 cubic yards of excavation. 

2a. 1r. 17p. spoil banks formed. 

285 perches of Gortacloony river opened. 

3rd, or Portna Division. 

The swivel service bridge over Portna lock has been completed, and a considerable 
amount of the dredging which remained to be done on 3rd division at close of 1855, has 
been effected by steam and manual power in the past season. 

The masonry of new loclchouse at Portna double lock is hi a forward state, and the 
carpenter work for this and Movanagher has also been prepared. 

The Board, having again advertised the eel fisheries of Portna and Movanagher, succeeded 
in disposing of their interest in them on satisfactory terms early in the year ; and as the 
Toome fishery was also sold in 1855, the Board have now no further direct interest in these 
fisheries. 

Excavation on 3rd division, 7,800 cubic yards. 

A useful but tedious work has been accomplished in the erection of beacon piles at all 
the shoals for the sixteen miles of river between Coleraine and Kilrea. These mark the 
navigable or deep water channel, which would be difficult to find at those places without 
them. 

02 
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4th, or Toome Division. 

District Engineer, the past season. J ««gienone daring 

A considerable amount of dredging has also been effected in Lough Beg at Breeart 
shoal, m navigation channel below Toome bridge, and also in the canallbove Toome lock 

Lhe moles extending into Lough Beg from south end, to confine channel, have been raised 

Thtr^if sTm f S r qUir ! d -( re \ U6nt r6 P air ’. wbicb bas been P^perlv attended to. ’ 
,J b c , 18 st,U asand bar outside the termination of these moles ; but it is not extensive 
and can be speedily removed by dredging, a process which will have to be repeated from time 
to time hereafter as the sand accumulates. 1 

A large proportion of Lough Beg was again dry this year for seven or eight months and 
each season it seems to advance further towards productiveness. At the present time 6th 

sw^r tois ’ ofco — der “— !t not ^ 

Langford Harbour, on east shore of Lough Neagh, has been deepened and the walls 
underpinned in the spring; and, at the same time, a considerable length of useful main 
drains were made through the injured lands adjoining Langford and Crumlin. 

further Improved 8311161 10 BaU - Vr01ian 1>ier ’ on west shore of Lough Neagh, has also been 

The cost of erecting Portglenone bridge, which was chargeable to the counties of 
Antrim and Derry, under Commissioners’ declaration, was presented for at the last Summer 
Assizes by both counties, as also a portion of the cost of Toome bridge, the whole amount 
charged being £8,513 14a, or £4,256 17 a on each county. These are the only county 
bridges for which presentments had to be sought on the Lough Neagh district; and it is 
satisfactory to be enabled to report that they have met with the express approbation of both 
Orand Juries and their officers, and the amounts claimed were presented for without 
objection, payable in four half-yearly instalments. 

At Toome the Ballymena Bailway Company have erected a swivel bridge over the 
navigation channel to carry their Cookstown extension line ; and the main bridge over 
remainder of the lviver Bann is in progress of erection. 

Preparations have been commenced for building Toome lockhouse, and all the lock- 
houses will, no doubt, he completed in the spring. 

1 here still remains some drains to ho improved about Toome, and also some other work 

.' deepepng, for which the use of a steam dredge will be required some time to come on 
this division. 

lhe mouth of the main river at Shanes, and that of the Six-mile-water at Antrim, require 
to be opened, as the bars formed where these rivers discharge into Lough Neao-h, impede 
both their navigation and their drainage, more especially in the case of the Six-mile-water. 
It is intended to proceed with this work at once. 

The work done on 4th division was as follows : — 



Dredging and excavation. 

Paving moles, . 

Main drains opened. 

Besides several miles of drains opened before, but cleared out again this year. 

Several lighters, with timber, bricks, &c., have discharged and taken loading 
new quay. ° 



39,500 cubic yards. 
1,752 square yards. 
9 k miles. 



at Toome 



Upper Bann Division. 

A great deal has been done in clearing out tlie numerous drains upon this division ; and 
for the last six months of the year a band bucket dredger lias been kept at work in the 
river, at and above Portadown, clearing entrance to sundry harbours, and also deepening 
Ncwry canal near its junction with the Bann. 

A patent slip at P ortadown was also lowered two feet to compensate for the lowering of 
summer water to that extent ; and the town quay was cleared and underpinned. 

The merchants of Portadown, with the aid of a contribution from the Duke of Manchester, 
took advantage of our having unwatered this harbour, and of tho presence of our overseer 
on the spot, to add considerably to its extent, at l heir own expense, and a very great benefit 
to the town has resulted therefrom. 



Blackwater Division. 

The dredging required in Blackwater, Coal Island canal, and Maglicry, was accomplished 
in beginning of year, and after deepening entrance to Lagan canal at Ellis’s Gut, the steam 
dredger No. 1 was moved down to the Lower Bann in March. 

The embankments of Blackwater river were made good, and the slopes improved and 
repaired from Moy to Blackwatertown, and various drains and small river courses were 
opened : sluices were put in, where necessary, and a great deal of work done in keeping 
open the many miles of watercourses heretofore made through this very straggling portion 
of the district. 

Tlie deep bog cutting, forming new course for the Callan and Tall, has risen in the 
bottom to some extent during the summer, from lateral pressure, aud the effect has been 
to prevent tho Tall and Callan flood waters from getting away at as low a level a& they 
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ought to do. _ I expect the scour caused by. winter floods through this cutting will tend to 
restore it to its proper depth, as the bottom is soft bog ; but it will require excavation 
besides. ^ 

In addition to this, the occupier of Clonmain mill has recently made alterations in the 
weir across the old Callan, by which an undue proportion of water, in flood, from that 
river has been forced down the new course, to the occasional injury of lands in the Tall 
valley ; but steps have been taken to have this matter rectified. 

The principal work done on the south end of district, in 1856, was as follows 

Excavation, .... 23,809 cubic yards. 

Mam Drams opened, . . . 17 miles. 

Besides the maintenance of those which had been opened in preceding years. 

General Abstract of Works done on the District. 





Prior to 1856'. 


1856. 


Total. 


Rock excavated, ... 

Clay excavated and dredged, 

Embankments, ..... 
Masonry, ..... 

Stone dressed, ..... 
Main drains opened, .... 


256,548 

2,246,322 

33.791 

33,871 

313,633 

101 


Nil. 

108,151 

7,035 

120 

264 




256,548 cubic yards. 
2,354,473 „ 

40,826 lineal yards. 
33,991 cubic yards. 
313,633 cubic feet. 
127£ miles. 



Rain-fall, 25’20 inches for tlie vear. 



The weather in November and December has been very severe, and of a character to test 
drainage works to the utmost. 

On two occasions there have been heavy falls of snow, succeeded, in a few days, by rapid 
thaws and continuous heavy rain and storm. The result was, that some of the' lowest lands 
adjoining tributaries south of Lough Neagh were flooded for a few hours, but only to an 
extent which, at such a season of the year, might be considered useful irrigation. “ I may 
observe, that a gale from tlie northward, such as we have had in November, materially raises 
water, for the time, at south end of tlie Lough, and moreover pens up the waters of the 
Upper Bann, thereby causing overflow, which clears off immediately on a change of wind. 
Total relief, under such circumstances, and in such situations, was not contemplated in the 
original design ; nor would the expenditure necessary to secure it, be at all warranted bv 
the object in view. 

The waters of Lough Neagh have been kept fully under control; and to this is due the 
rapid clearance from water of any of these low lands on its tributaries, that should become 
overflowed by extraordinary rain, snow, or storm, such as I have described. 

The Lake now stands four inches under its former summer level , or six feet below its 
former height in winter, at which it used to remain for several months each year, submerging, 
for that time, thousands of acres which are now above its influence. 

Mill Power. 

The two principal mill sites on the Lower Bann, at which the falls have been concentrated 
by the works executed for navigation purposes, are at Fortna and Movanagher — the one 
having fourteen feet of fall, and the other ten feet. These sites, with the water power (cal- 
culated at 700 and 430 horse-power, respectively), were advertised for sale by the Board, in 
September, 1856, but, as yet, they have not been disposed of. Three other sites, of minor 
importance, are also in the hands of the Board. 

Fisheries. 

As before stated, the eel fisheries of the Lower Bann, which had been purchased by the 
Board, have now passed out of their bands ; and there is every prospect of their proving 
valuable property to the purchasers. 

The eel fry made their appearance in the river, on their passage from tho sea, on the 10th 
of March, in 1856, which is considerably earlier than they appeared in former years, and 
the quantifies which continued to be passed up during the season was in excess of any thing 
before known. 

The take of salmon at tho Cutts was better than in 1855, the quantity in each year 
having been as follows : — 

In 1855, . - . 1,103, weighing 5- tons 6 cwt. 

In 1856, . . . 1,665, „ 6 tons 1 cwt. 

Considerable numbers passed up the river, surmounting the weirs, in low water, by means 
of the fish passes constructed in each, while, in high water, any part of the weirs affords 
them easy means of ascent. 

There are no salmon taken in February at the Cutts, and very few in March. The floods 
are too strong, generally, in February, for setting the cribs. 
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Appendix C. 

Extracts from the « , ,, ... 

AnnualReport of Mr. As 1 egavds the general position of the works, I may state that thov w- , 

C. S. ottley, C.E., approached completion as to warrant the necessary stem diner they . Iave , 50 nearly 

01 a? navigation and drainage baSIrt* 8 S " “*"* *•«»* 

. e baited amount of work to be done may proceed and hr> mirmUiai i -i .•> 
liminary forms are being gone through for making' the' 'awards^ com P leted "bile tho pre- 

Navigation. 

TwWoh ra “ ntl ? f,“ ided *« to 

intended to be kept employed ’ “* wilch ° ne steam dredgers is 

LoIgh L S^&B^r igaWe ^ * be ™ rk8 ’ “ f- 

fa"” f 161 ’ tb8 "MS be ‘™ 

between «ae fU and ffi h ten S£j£i££j3 £Ear* ** “* 

^i?lSi» 3 ; , 25rpS3Es2 

any amonat o regularity or certainty in tho convoyS of goods W ° ,ked ' l ° mS “ re 

mg will have to be continued for some time to come, as explainedin my former ReDorte Soffi 
cent depth however is available in the meantime for the passage of £ SSl 3 
SSMTE? 8 y N “? h> ? Bd also for tn « Reamers s “ h aa are few So d on the lie' 
if slmnKor 10 introducing and carrying on a valuable trade open the Lr,' 

SfSJ •X&5t3££££2z tal 

place on the 20th instant ; and though the navigation will not then wfbffV n 
S 8f S Gd be ample - 

tolls, forms of by-law-, and other matters of necessity requiring to be settled hefh™ 
tolls can be levied or the navigation opened to the public. ^ S ore ny 

Drainage. 

The result of the drainage works, I consider, will be quite commensurate with the benefits 
anticipated, to arise from them. Tho amount of land calcniated to bo improved as stated 
m the original Report, was 26,000 acres ; and I believe it will bo found that more or less 
benefit has i been conferred upon the whole of that qnantity by the execution of the drSnaue 
works. What remains yel to be done consists of dredging, further improving some drains 
raising and repairing embankments, where damaged or proved too lowV thf acTontf the 
recent floods; alteration in Clonmain weir, and other desultory wk nec^y to bo 
attended to previous to handing over the district to the Drainage Trustees. ^ 
in one instance, the proprietor of low lands embanked from the Blackwater has bv 
Stent permitted the flood water to overflow his land oclionSljX a lfmitel 

extent, having the power to let it off again on the subsidence of the river which takes 
muM nTt y ’ T' V *5“* , Ifsagh “ lo 'v«ed. But this process of useful irrigation 
^downer. 1 h 6 ™ f ° rmerly ad< >Pted — the water having had the control, instead of tho 

Estimate and Cost. 

The works remaining to bo done, previous to the final transfer of the district to the 
Drainage and _ Navigation Trustees, I estimate will cost £5,000, including compensation 
claims, and including also the following extra works, which were not provided for m former 
estimates, but have since arisen, and should now be taken into account, viz. 

1. Building of lock houses. 

2. Division of Queen’s share at Cutts. 

• 3. Partial reconstruction of old weir at Clonmain. 

4. Resinking of bog-cutting for Tall and Callan new course, bottom having swelled 
or risen, as explained in previous part of this Report. 
j. Repairs of embankments and slopes of Blackwater and other tributaries, damaged 
by recent floods. ° 

' . 6 ' Continued maintenance of the works of tho district till the final awards arc made. 

This estimate to finish, taking the above extras into account, will bo found to coincide 
with those heretofore put forward in my Annual Reports for 1854 and 1855, though it 
may not .agree with the recent Monthly Retnms (per Circnlar 101), which were only 
intended to be approximate, while tho animal calculations are made to be correct. 

The general result on the total cost of works will only differ, from that set forth at con- 
otasion of my last year's Report, by about £1,000, which is due to the additional items I 



Printed image digitised by the University of Southampton Library Digitisation Unit 




18o6.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. in 



The total expenditure, exclusive of iaterest, to the end of 1856, 
I calculate to be, in round numbers, . 

Add estimate to finish, 

Total for works and compensation, .... 

Deduct compensation claims paid and estimated, . . [ 



£200,000 

5,000 



205,000 

7,000 
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._ . . , Works alone, 

Original estimate for do., . 

Exceeding on works, 

Credit by value of plant on ground, . 



£198,000 

£182,000 



£16,000 

2,000 



Real exceeding, £14 non 

were^nuurj tlum" ° n *5°! 18 «, when labour and materials 

were mote than 30 per cent, lower than they have been of late years. 

sum Lra worhfto 7 ° f “ITn ° f J !xcoodin ®- tllere h “ TO Muded in the above 

S e t LI h •*? T . 0f full I £l2 ' 000 ' not provided for in the od- 

fhe^re^n^^hich isaifitem^f some1mp,rtencm° r ^ S f "° m ^ ° f * 



Extracts from Annual Report of Mr. Samuel U. Roberts, c.e., District Engineer. 
For the year 1856. Dated 14th January, 1857. 

Districts qf Loughs Corrib, Mask and Cariia, Dunkellin, Lavally, Turloughmore 
Lough Mask and River Robe, Balla, Shrule, and Lough Lannagh, ’ 

Counties of Galway and Mayo. 

Loughs Corrib, Mask, and Carra District. 
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Extracts from the 
Annual Report of 
Mr.S. U.Roberts,c.E. 
District Engineer. 



Drainage, Navigation, and Mill Power. 



No. 1, Galway Division. 

The alteration of the salmon passage in the regulating weir, referred to in my last 
Report, was completed early in the season, aud has been attended with great advantage. 
All parties interested in the fishery in the river Corrib agree that this fish-passage is now 
most efficient. 

The erection of a swivel bridge over the Eglinton canal at Claddagh is in progress. 
This work has been contracted for with a Galway iron master, and will be completed, it is 
anticipated, by the end of March next. 

During the month of September the roadway planking of the four swivel bridges over 
the Eglinton canal was thoroughly repaired, and the iron work painted. 

A large shoal, which had been formed by the action of the winter floods at the southern 
end of the Friar’s Cut, and the seats of two dams made during the progress of the works 
at Menlough shoal, have been removed by dredging. 

_ The various works in connexion with the drainage, navigation, and mill power in this 
division have been maintained in an efficient state, and are now in perfect order. 

No. 2, Eastern Division. 

The deepening and improvement of the Cregg, Waterdale, and Claregalway rivers, which 
are the principal tributaries on the east side of Lough Corrib, have been carried on without 
intermission during the past year. 

The works executed consisted chiefly of dredging shoals, which, owing to the hard indu- 
rated nature of the gravel, and the limited number of dredging vessels available, has been 
most tedious, so much so, indeed, that in three instances it was found desirable to incur 
additional expense in enclosing the shoals with dams, unwatering them by manual labour, 
and excavating them by barrow work. Eight miles in length of the channels of these 
rivers, and twelve miles of main- drains discharging into them, have been deepened and 
improved during the past year; and the only work now to be executed in this part of the 
district is to complete the removal of Montiagh shoal on the Claregalway river ; to extend 
the improvement of the Cregg river up to the Cregg mills, a distance of fifty perches ; 
that of the Waterdale river up to Cloughan bridge, a distance of 200 perches; aud to open 
up sixty perches of the Loughafoor main-drain. 

The extent of land relieved from flooding by the works executed in these rivers during 
the past year is 4,100 acres. 

The rocky shoal at the mouth of the Black river was laid dry and removed during the 
months of June, July, aud August. A new bridge has been built, by Grand Jury present- 
ment, at Gortbrack, the old bridge removed, and the deepening and improvement of the- 
chanuel, so far as it has been included in the Lough Corrib District, have been completed. 
Two hundred acres have been relieved on this river by the works executed during the past 
year. 
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No. 3, Cong Division. 

The completion of the works of navigation between Longh Mask and Lough Comb 
havmg been postponed, the operations during the past year were confined to the execu- 
tion ot those works necessary for the drainage of the lands on the margin of Lou«h Mask 
and the regulation of its waters, with a view to the maintenance of the mill power and the 
navigation of the lake itself. 1 

The erection of the large sluices required for the regulation of Lough Mask has been 
completed and is found to answer in every respect the purposes for which constructed. 

Although last winter and the past summer have been unusually dry in this country the 
mills at Cong have beeu, with very trifling exceptions, fully supplied, and in a much more 
regular and efficient manner than before the works were commenced in this district 
A wharf, eighty feet m length, has been built on the Cong river, immediately below the 
entrance to the first lock ; and a road has been constructed on the canal track-way, com- 
municating from the quay to the village and mills of Cong, a distance of 122 perches The 
entrance to the liver has been improved by the removal of shoals, and the navigation at 
this place is now completed to the full extent contemplated. The spoil banks near the 
village of Cong have been levelled and dressed. 



No. 4, Lough Corrib Division. 

Two derrick barges were employed, for three months during the summer, in removing 
loose rocks from the various navigation channels through the lake, and in constructin'*- 
rough stone beacons on such shoals as, from their proximity to the lines of navigation 
were dangerous in stormy weather. 

These works have been completed to the extent contemplated. 



General Observations on District. 

The height of floods and the observed discharge in the river Corrib, the outfall of the 
district, have not varied from those of former years since the completion of the works for the 
regulation of the lake. 

The effects produced on the drainage of the district have been most satisfactory. 
Where the works were completed the lands have, with the exceptions stated below, been 
free from flooding. Lough Corrib has been maintained at a sufficiently low level for the 
drainage of all low lands on its margin, and on the tributaries discharging into it ; and, at 
the same time, it has afforded, throughout the entire of the summer season, an ample 
supply for the mills at Galway, and the effective working of the salmon fishery on the River 
Corrib, without any reduction below its regulated summer level. 

The rain -fall during the present winter has, up to this date (15th January, 1857), been 
very heavy, and the floods in the various tributaries which discharge into Lough Corrib 
have been as high as any on record ; yet, notwithstanding these unfavourable circum- 
stances, Lough Corrib has risen only one foot above its former summer level, and is now 
three feet below its former winter level. 

The following is a return of the land which was flooded during the year in this 
district : — 



Townlands. 


Extent of Land 
Flooded . 


Duration, i-c., of Floods. 


Montiagh, North and South, . q 

Claregalway | 

Summerfield, . . . j> 

Sylaue and Curraghmore, 
Islandmore, . . . . J 


Statute Acres. 
250 


These lands, -which are all under grass, were 
flooded ou threo different occasions during 
the year, but received little injury, being 
under water only for a few days each time, 
and to a depth not exceeding one and a-half 
feet. 



The only works now necessary to put the district in a proper state for award are, the 
finishing of the improvements on the Cregg, Waterdale, and Claregalway rivers, referred 
to in a former part of this Report ; the clearing up of the channels, and the maintenance 
and supervision of all works in the district until the award is made, the cost of which I 
estimate at £1,383 11s. 6 d. 

The navigation and mill power improvements are now complete and ready for award. 
The drainage works will be completed, including the general clearing up of the district, 
by April next. 

The cost of the erection of Claddagh swivel bridge, being defrayed by county present- 
ment, is not included in the above estimate to finish. 
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of the «en place on the Estate 



January, 
February, 
March, 
April, . 

May, . 

J une, . 

July, . 

August, 

September, 

October, 

November, 

December, 

Total, . 



Stoaeaf MineraIs - 



21C 1 1,266 341 124 1 1,261 



Boats, | Miscal- 
with j laneous. 
Sundries.) 



Tons. 

641 

498 

663 

562 

702 

281 

363 

296 

232 

208 

256 

230 



583 ; 4,932 



Extracts from the 
Annual Report of 
Jfr.S.U .Roberts, c.i 
District Engineer. 



Dunkellin District. 

Drainage. 

No. I, Kilcolgan Division. 

an6 Sf, CI6 5 3 ?e - ■ Umer0US da ™ and skwJ » “tatmeted the ftee passage o/tke wSto 

revised, by tlie Commissioners of Special Inquiry, it was considered nece^arvThaf'+l 23 
nver channel should be made sufficient to carry off the floods sent down from^Eo 16 

ZSe^SC ing n to" eBe C “— *• ConnnWone/authoSS 

m Th ?, T' cha T’i f ? r ot 850 y ards Kilcolgan hridge, has been cleared 

np, all dams and obstructions removed, the spoil bants levelled and soiled and Se 
unwatering courses filed in and sown with grass seeds. The new river channel which 

td tiie\ 0 m,l? a Jm0re t0 D ™k^ Wdge, was also cleared ot obstactioij 

and the hanks repaired. An accommodation bridge, twenty-two feet span was built at 
Kdleelybeg, where that townland had been severed by the new river channel. A temporary 
hridoe WaS l e F oct ? d . “* , Duntclhn to carry the traffic on the public road, while the new 
bridge w;as being hndt by county presentment. The accommodation bridgi over the river 
fan™mntaine°d BaiaSal,e tUrlonS * haS loeI1 re P alre< I. and the improved channel at the out- 



No. 2, Strongfort Division. 

The new river channel opened np in 1855, has been cleared, and all shoals found dnring 
the high floods removed; the unwatering courses at Ealiymore, Liekerig, and the Glebe 
were closed ; a boundary wall built, eighty-flve perches in length, between Ball™, ore and 
poonard, and the spoil in the latter townland levelled and dressed. A stone accommoda- 
tion bridge, twenty-two feet span, was built at Strongfort, and watering slips formed at 
Strongfort and Cahercormick. 1 - 

No. 3, JDallymore Division. 



The works in this division were commenced in February. The entire river channel 
958 perches m length from its junction with the Strongfort river, below Ballymore bridge 
to Rathgorgan bridge, which had been opened previous to the Report of the Commis- 
sioners of Special Inquiry, was deepened, the sides sloped, the spoil levelled and dressed 
and boundary walls, where required, built to the edge of the channels. Three stone 
accommodation bridges, each twenty feet span, were built where severances had been 
made in this division. 

No. 4, JRaford Division. 



One hundred and sixty perches of new river channel have been opened, and a further 
length of 155 perches, immediately below Kiltullagh bridge, which had been formed previous 
to the Report of the Commissioners of Special Inquiry, have been deepened, the sides 
dressed _ and repaired, boundary wajls built to the edge of the river channel, and the 
unwatering courses refilled. A temporary bridge was erected at Clougharevaun, to admit 
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of traffic on the public road while the new bridge was being built by county presentment 
The entire river channel in this division was scoured up after the winter floods and a 
watering slip was constructed at Kiltullagh. ’ 



No. 5, Ballykeeran Division. 

The works in this division, which were commenced in November, 1 855, were continued 
up to May, 1856, when they were completed. The old river channel from Kilkellv’s to 
Ballykeeran bridge, a length of 1,040 perches, has been deepened and widened, and the 
unwatering courses refilled ; a stone accommodation bridge, twelve feet span, and irriga- 
tion sluice piers, erected in Dunsandle demesne, and the avenue bridge underpinned. ° 

No. 6, Dunsandle Division. 

The only works executed in this division were, the clearing up and maintaining of the 
channels which had been previously formed ; the building of piers for an irri°-ation sluice 
at Dunsandle ; the construction of a regulating sluice in the-mill race at Riverville ; and 
the erection of a stone accommodation bridge, fifteen feet span, at Cahernamuck, East. 



No. 7, Carra Division. 

The river channel has been cleared up and maintained. Five accommodation bridges 
(two of twelve feet span, and three of eight feet span) have been built where severances 
had been made. 

No. 8, Lackafinna Division. 

The river channel, and also the Kilboght and Kincullia main drains have been scoured 
up, and two stone accommodation bridges, twelve feet span, have been built. A stone bridge 
has been built, by county presentment, at Lackafinna, and the old bridge removed. 



No. 9, St. Cleran’s Division. 

The river channel was scoured up, the unwatering drains closed, and the ponds at St. 
Cleran’s demesne cleared out. 

No. 10, Loughrea Division. 

The river channel, which had been formed previous to the Report of the Commissioners 
of Special Inquiry, has been cleared up ; the Graigue and Cosmona main drains have been 
opened for a length of 225 perches, and 595 perches previously made have been scoured. 
Stone accommodation bridges, twelve feet span, have been built at Caliertinny, Cahema- 
man, Ballygasty, and Curraghs, where severances were made, and a three feet gullet at 
Ballygasty. 

No. 11, Monlcsfield Division. 

The river channel, which had been previously opened, was deepened from Aggard to 
Monksfield, the unwatering drains closed, and the spoil banks at Aggard levelled. The 
Roo main drain was scoured up, and a stone accommodation bridge, fifteen feet span, built 
at Aggard. 

No. 12, Raruddy Division. 

The river channel, which had been worked up previous to the Report of the Commis- 
sioners of Special Inquiry, was scoured, as also the Cahergormuck and Ardnadoman main 
drains. A stone accommodation bridge, twelve feet span, was built at Arnadoman, West. 



General Observations on District. 

All the works in this district have been completed. It will, however, be necessary to 
clean up the various channels, which are fifty-three miles in length, before the district is 
handed over to the proprietors ; and as several of the works in the district have been 
many years executed, and require considerable repair, this work will not be completed 
until the end of March. 

The following is a tabular statement of the observed flood discharge on this district : — 





Area of 


Observed discharge in 


cubic feet, per minute. 


Point of Observation. 


Basin in 
Statute 
Acres. 


10th Feh., 
1851. 


December, 

1854. 


26th Oct., 
1855. 


29th Sep., 
. 1856. 


Raford river — Rathgorgan bridge, . 
Ballykeeran river — Kilkelly’s bridge, 
Dunsandle river — Riverville mill, . 
Loughrea river — St. Cleran’s bridge, 
Strongfort river — Ganty bridge, 
Rahasane Turlough outfall, 


30,189 

4,968 

17,135 

8,000 

35,000 

82,857 


48,417 


49,730 


29,106 

5,600 

16,700 

7,100 

32,500 

57,100 


52,800 

7,700 

24,600 

9,800 

48,400 

69,500 



The flood of the 29th September, 1856, was the highest observed in this district, but 
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two^days, and to°a fep°th o“f ouSi iSffeS* 0 ^ ^ ° m *° A ’™“ a 

Extracts from tlie 

‘ — £nnnal Keport of 



N ame of Townland. 



I Extent 
of Land 
flooded. 



Duration of Flood, and results. 



I 



Strougfort Division, . 


. ! 320 


Ballymore 


do., 


. 60 


Eaford 


da, 


. ' 290 


Ballykeeran 


do., 


. j 10 


Dunsandle 


do., 


S 


Carra 


do., 


1 ° 


Lackafinna 


do., 


. | 20 


St. Cleran’s 


do., 




Louglirea 


do., 




Monksfield 


do., 




Karuddy 


do., 


• j - 




Total, . 


. 708 



These lands are all under grass, 
and sustained no injury. 

On the 7 th Dcceniber, 1 $56, which 
a as a high flood, the lands were all 
free, except some small portions of 
low lands, not exceeding, in the 
entire district, an area of thirty 
acres. The height of the flood and 
discharge in the river channels on 
this occasion was similar to that of 
26th October, 1855. 



„ ■‘•vitiori or 
Mr.SdT.Roberts.c.E 
District Engineer. 



Previous to the execution of tie works in the district these lauds were subiert to 
“tatS seZr 4 ***** dm<ng the for • period of Hue 



Lavaily District. 

Drainage. 

The works in this district were completed and maintained ud to the 97th rw 
pro^rietora° mndBS ^° nerS mad6 ^ ^ “ d phocd tho Ss of the 

wG^^ 

temporary removed to admit of the execution of the works, was SGt “ **“ 

ine following is a tabular statement of the obseiwed maximum discharo-e of fl nn A • 

*56*- ' at tW ° P ° iatS a “ d at tlle ° UtM - ,M5 and 



Point of 
observation. 


Aroaof 


Observed discharge, in cubic 


feet, per minute. 


statute acros. 


IGtli Feb., 
1851. 


7th Jan., 
1853. 


22nd Dec., 
1854. 


| 25th Oct., 
| 1855. 


2!)th Sept., 
1856. 


Athenry mill weir, . 


8,000 


| 8,971 




— 


8,200 


11,250 


Tullowroe bridge, . 


22,656 


6,879 


- 


7,500 


11,900 


19,200 


Clarenbridge, . 


28,160 


11,605 


29,417 


12,500 j 


16,200 




24,400 



The flood of the 29th September, 1856, was the highest upon record, with the eveentinn 
of that of January, 1853, but was discharged with little injuiy to the district; the Gy 
lauds flooded at the maximum height of the water being as follows : * 



Name of Townlaud. 


Extent 
of laud 
flooded. 


Duration and depth of flood. 


Tallowroe, 

Cakerfinsker, .... 

Moneyteigue, .... 

Mill Park, 

Gloran, ..... 

Newford or Gortnakown, 

Bawmnore, 

Mulpit, . 


Acres. 

3 

5 

6 

3 
15 

4 
2 


The water only remained 
one day on these lands, 
and in no case exceeded 
a depth of one foot. 



When it is considered that the greater portions of the lands in this district, amounting to 
1 .940 acres, were under water for five or six months in the year, previous to their drainage 
and that now dunng an extraordinary flood, only forty acres are flooded, for a few hours’ 
and to a depth of only a few inches, the result of the works may be deemed most satis- 
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Tcrloughmore District. 

Drainage. 

The works in this district have been maintained by the Trustees in a very efficient man nor 
smee tie final award was made in J une 1855. During the last winter and summer the 
district has been entirely free from Hood, but the great rains of tho latter part of December 
and the present month (January, 1857.) have caused a large tract of the district to be 
under water ; the flood, however, only remained on the greater part of the lands for a few 
hours, and on a small portion of them for about ten days. 

Lough Mask and River Robe District. 

Drainage and Navigation. 

The works executed in this district during the past year, have been confined to the 
improvement of the Bunnatubber river, through the low lands lying on the south-east 
margin of Lough Mask. One hundred and sixty perches of the river have been opened- 
a further. length of seventy perches remain to be executed, in addition to 414 perches of 
main drains, which works will be completed on tbe subsidence of the floods. 

• c \ a,inel River Robe throughout this district is much obstructed by slips 

m the banks, the formation of shoals, &c., which it is contemplated to remove when the state 
of the river will permit. These obstructions have occasioned the flooding of about twenty 
acres of the low lands lying between Foxhall bridge and Hollymount, on which, however 
the water did not rest for more than three days. With this exception, the lands included 
m tbe district have been free from flooding. 

All the works in this district will be completed by the end of March, and the district 
will then be ready for award. 



Balla District. 

Drainage . 

A new set of waste sluices has been crocted in Moybenna weir, immediately at tbe outfall 
of this district, which has been of very great advantage in tlie discharge of floods. 

A considerable portion of the river channel and its tributaries, has been scoured up 
preparatory to tbe making of the award ; but, owing to the early period at which the floods 
set in, this work was not completed, but will be finished in three or four weeks, on the first 
favourable change in the weather. 

The result of the works in this district continues to be satisfactory. No lands have been 
flooded during tlie past year, with the exception of about two acres of upper lake land ; 
and the improvement effected in the drainage of the district, continues to be taken advan- 
tage of by the occupiers. 



Shrule District. 

Drainage. 

The claims of Mr. Golding, referred to in my last Report, have boon satisfactorily settled 
by laying a four -inch pipe drain from the river into his pump well. 

The claims of Mr. Lewcn, in respect of his mill at Kilshanvy, have been settled by tbe 
execution of some alterations in the water-wheel, by which it has been relieved from the 
injury it was subjected to by back-water during the winter months. An embankment was 
made at Moyne to protect the lowlands of Moyne from flooding. The high floods in the 
early part of December made a breach in a portion of this embankment, where it had been 
constructed on a very bad and soft foundation ; but it was immediately repaired, and no 
injury resulted from tbe breach, save tbe flooding of about fifty acres of cut-away bog for 
eight or ten days. 

In addition to tbe foregoing works, tbe main river channel and its tributaries have been 
cleared up, and the works in the' district are now in a complete and efficient state. 

The result of the works has been satisfactory. No lands have been flooded during the 
past year, with the exception of those near Moyne, above referred to, and about twenty 
acres of embanked lands above Kinlough, which was caused by tbe occupier of tbe land 
having removed a portion of the bank for the purpose, I am informed, of flooding tbe 
meadow lands during the winter months. 

Lough Lannagii District. 

Drainage. 

The works in this district have been completed a considerable time. The clearing up of 
tbe main river channel and its tributaries, preparatory to the award being made, was 
commenced in October last ; but owing to tbe interruption occasioned by floods, this work 
was not then completed to tbe extent necessary — it will be resumed immediately on tbe 
subsidence of tbe floods, and will be finished in three or four weeks. 

The lands in -this district have been free from flooding since tbe completion of tbe works. 
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The following is a return of the quantities of the different descriptions of work executed 
in the several districts during the year 1856 : — 



Districts. 


Excavation. 


Masonry. 


formed. 


, 

Paddle- 


Earth. 


ltock. 


Dressed in 
Bridges, 
Locks, 
Quays, &c. 


Dry masonry 
in tVnee anti 
retaining 
Walls, &c. 


Ashlar in 
the 

foregoing. 


Lougli Corrib, . 


SO, 010 


3,9S6 


891 


1,G78 


G.748 




370 


Lavally, . 








25 


40 


70 







Dunkellin, 


30,104 


4,800 


1,084 


1,120 


1,340 


70 


140 


Mask and Robe, 


2,400 


370 


— 


— 


~ 


— 


— 


Sbrule, 


300 


_ 


GO 




1,620 


1,200 





Lough Lannagh. 


— 




— 


- 




— 




Total, 


113,414 


9,15G 


2,000 


2,838 


9,77S 


1,270 


310 



Appendix C. 

Extracts from ttie 
Annual Report of 
Mr,S,U.Robert8, c.e. 
District Engineer. 



The following is a registry of the fall of rain at the different places where gauges were 
kept during the year 1856 : — 



Months. 




Cong. 


Cnstlekirk, 

Oughterard. 


Months. 


Galway. 


Castlckirk, 
Cong. near 

I Oughterard. 












Inches. 


Inches. I Inches. 




2-6S 


3-45 


3-43 


August, . 


2-SO 


2-G0 4-32 




3-89 


3-20 


4-96 


September, 


4*77 


3-12 5-GO 




0-45 


0-70 


1-19 


October, . 


1-72 


2-70 j 4-00 




2-31 


2-14 


1-82 


November, 


2-43 


■ 1-94 2-44 


May, 


3-38 


2-30 


4-45 


December, 


6.04 


5M | 7-82 




2-45 


2-92 


4-4G 






1 


July, 


3-95 


2-30 


4-93 




3G.87 


32-93 ! 49-91 



Extracts from the Annual Report of Mr. George Tarrant, c.e. 

For the year 1856. Dated 15th January, 1857. 

Districts of Dunmore and Monivea, Counties oj Galway, Mayo, and Roscommon. 
Dunmore District. 



Extracts from the 
Annual Report of 
Mr. Geo.Tnrrnn t,c. e. 
District Engineer. 



Ballygaddy Division. 

The excavated material from the Main Channel, through Gardenfield and Ballygaddy 
Turlough, has been formed and soiled over, and 360 yards in length of drain made; six 
wn all accommodation bridges across tributaries, of rubble masonry, have been constructed 
in lieu of timber ones decayed, and a watering slip excavated in the rock cutting, for the 
accommodation of Ballygaddy House. 

Kilcreevanty Division. 

A large quantity of spoil has been formed and soiled over, and 900 yards in length of 
tap drains filled in; two wooden accommodation bridges, across drains, being decayed, have 
been removed, and two of rubble masonry constructed in lieu of same. 

Curraghan Stream. 

An accumulation of weeds and deposit in the new cut has been scoured up. 

Lovg haclaureen. 

The cut for conveying the waters of the Lough to the main river has been scoured up, 
and 1,380 yards of drains cut through the low grounds adjoining the lake. 



Knochiagur Stream. 

A rubble stone accommodation bridge has been constructed, in lieu of a timber one 
decayed. 

Liskeevy Division. 

One thousand four hundred yards in length of drains have been made into the cavernous 
passages of the low parts of the turlough, to discharge its surface water and that of .the 
surrounding high grounds; and the entire spoil, from the lower end of the division 'to 
Liskeevy bridge, consisting of clay, gravel, and rock cast up from the excavation of the 
main channel, has been formed, arranged, and soiled over, and the rock lias been used in 
facino- embankments to keep out the floods, and in forming a fence wall between the town-, 
landiT of Liskeevy and Lehid, in lieu of the old river course now dried up, but which, 
previous to drainage operations, formed the mearing between the townlands. 

The tap drain above the bridge of Liskeevy, for 250 yards in length has been filled in, 
and a quantity of spoil formed and arranged. 
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Extractsltom the Two thmisnnrl QQ i i , Quarry mount River. 

District tit y of spoil formed a?d toilXver ^ “ lenglh of <tr ™ Med Kdlqui- 

,p, . Milltown Division. 

c « m P le * ed . and the spoil from the eaxfavatio^nf Z t ° °? P ^ MiU ?own mill, has been 
old bridge of Milltown run into embankment to protect theD,* 1 ? “j™ 01,1111101 ab °ve the 
Strawberrjbll river from fioods, and to strength™ tlo iandsa ? *be month of the 

euttmg of the dram to cany off the waters iff the lew ! nd ; dam to Milltown mill. The 
was proceeding with; bat in consequence of thY^ZfllZ-^E 081 * 6 to ™brook niffls 
ah works adjacent to the mam channel were oMged 7 be ° f 

, _ Strawberryhill River. 



Mr. Gr. Tarrant, c.v. 
District Engineer. 



f ™? M ™l C % e ’ T^lalen^h, hMb™J?JZia°? w 1,16 T‘“ clamleI 

the cut near Milltown S bble masom 7» twclve feet 



, -vartox V-iXilte, Ior l,DU( 

£an eI hnTS f tA 0l l ld ^ and an accouim odation bridi 
span, has been built across the cut near Milltown 



. Millbroolc Division. 

™l£ w V -“k Ssfformed SloM^r “ SP ° U fa " fte ™ a - 

of^bStro3r^rt& 

of the StrawbeiTjhill river, the Cloorane and Belmont streams''"* ’ , to , amsl tle excavation 
mg of some drains running into the Onarrvm«nnt , • eaQ ? Sj . ai ‘d to complete the sink- 
the scouring of the Ballygfddy stream*' anTthe Sllh’ 61 ' m ‘° tl0 *“'»» Division ; 
keevy ,o Milltown mill ; S tLTSg of some B p„§ t t f ™, al »™ ^ 

Diskeeyy Divisions ; and raising the cmhmuZ “ P ]. ^ “ Fartam ore, Milltown, and 
be finished in April or May ? 8 .'•“en-all of which works will 
number of men can he obtained. season be favourable and that a sufficient 

the working season, the ZtoZZZoZtaSfgftf' ! aWors *mng 
twentyffbur houipfproffiiciiiga'^o^M the mitfalfVth^'' oc . c1,lrled on Me 

mirk^ 011 ^ ^ ® lrawlerr ybill rl ^>°were fi^de^iZoMegne^e of Rie nra-compdetima°of 



January, 

February, 

March, 

April, 

May, 

June, 

July, 



RAIN-FALL FOR THE YEAR. 
Inches. 



1( 

2-40 

T44 

1-68 

1-68 

156 

2-04 



August, . 
September, 
October, . 
November, 
December, 



Inches. 
• 1-68 
. 3-40 
■ 208 
. 084 
. 4.44 



mj . -w* i Total, . 2492 

and theVops have bee^Mly a^gfod^T^y prodZTd^’J 8 ^ Same as last J ear > 
pasture lands cannot be surpassecl for feeding purposes “ le ad J 01 ™S uplands, and the • 

mi . Monivea District. 

L°r4°t n fte 

the district. ’ ““SSfiP 01100 of the abandonment of the upper part 5 ' 

district, a4tte‘Ser of acres ^ PMt,,re .“ flle 
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